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Treasury Department, 


n» tw SUPFBvUtMQ ARCHITECT. 


Washington March 21,1903, 


Superintendent of Construction, 
New Mint, 

Denver, Colorado. 


New Mint, 


Sir: 


This Office la In receipt of a package narked raw llnaeed 
oil, forwarded by you and although no letter haa been received 
relative thereto, it la presumed that it la a sample of the 
material delivered on the site of the building In your charge 
by 10-. James A.JfcOonlgle, the contractor for the completion of 
the building. If such Is the case, you are advised tta^ 
while said sample does not contain adulteration, it has not 
bean properly aged and settled and contains a large amount of 
foots and.therefore, you are directed to call the matter to 
the attention of the contractor and require him to remove from 
the premises any of such material which has been delivered 
and to supply material as represented by the approved sample, 
and upon such delivery you will forward a sample thereof to 
this Office for Identification. 

There has also been received, under similar conditions, 
a can of red lead, which la satisfactory. 

In this connection you are directed. In the future, to 
forward with all samples a letter explanatory thereof. 


Respectfully, 
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DENVER NEW MINT 

AUTHOR ITY FOR OPfcN MARKET PURCHASE. 

^,4^ ■##>* ,C P-V to o(H icU cou.mv i.u'atijw tnu.«t rqfer to .uiti-tl in ^i/per > iffht hond oomo 



"Treasury Department, 

C T* 

ornoa o? the SUPERVISING ARCHITECT. 

March 23, 1903. 


The Superintendent of Construction, 
Mint Building (new), 
Denver, Colorado. 


Sir! 

In via* of the request and reoomuicndation contained in youi 

17th instant 

ici*Lb delivery of th& urticlds 4*ud perio nominee of the work 

you are hereby authorized to incur an expenditure of thirty dol¬ 
lars ($30.00) 

in securing in open xoaiket at lowest prevailing tates. 


telephone service in Superintendent * s office for a 
period of three months from the 1st proximo, at 

$10.00 per month. 


$ 30.00 


4o nailed to printed "Instructions to Super 
Your attention is caneu r 

„ <ii iQ S ue and certify vouchers on acoouni 

tendents," and you will issue ana ce y 

. , , e t he*-ev. i u , payment to be made fwa the 

appropriation for -Mint Building,Denver,colo.- 

Respeotfu y. r>( f 


DENVER. P.O. 


B 



In MtLYtHa to thi* Lit ft* th« 

IMITUL1 IN UPPER RIGHT-HAND 
C©*NW MbIT 8 i R&f ERRED TQ. 


Treasury Department, 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, March 24, 1903. 


Mr. Lee Ullery, 

Superintendent of Construction, 
U. S. Mint (new), 

Denver, Colorado. 

Sir: 


Referring to your report of the 19th instant, on the 
matter of repairs and painting at the Post Office and Court 
House, Denver, Colorado, and noting that only the original 
is submitted, I have to advise you that it is desired that 
all special reports with regard to repairs shall be in 
duplicate. 


Respectfully, 





* ► 


DENVER, NEW MI1TT 



Treasury Department, 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, March 24,1903 




In replying to this Lctter the 

INITIALS IN UPPER RIGHT-HAND 
CORNER MUST OE REFERRED TO. 




Superintendent of Construction 
Hew Mint Building, 

^ Denver, Colorado. 


Sir: 


You are directed to obtain from the contractor for the 
completion of the building under your charge a proposal for 
using hard Alberene stone tiling 20” x 20” x 1 l/4”, laid with 
acid proof joints, in lieu of marble tiling called for under 
his contract, for the assayer*s, furnace and acid laboratories, 
and forward the proposal to this Office as soon as possible, 
together with a sample of the material upon which the proposal 
is based and a statement as to the material to be used in join¬ 
ing the same, with your definite recommendation. 


Respectfully, 





HM 



Treasury Department, 

OFFICE OF THE SUPERVISING ARCHITECT. 
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Washington, Liarch 25, 1803. 


Superintendent of Construction, 
U. S. Hint (new), 

Denver. Colorado 


Denver, Colorado. 


Sir: 


In reply to your letter of the 21st instant, relative 
to inspection of the work incident to the installation of the 
mechanical equipment of the building for which you are Super¬ 
intendent of Construction, you are advised that action has 
already been taken by this Office looking to the detail of 
an Inspector to have charge of this work, and he will arrive 
at the building early the coming month. 


Respectfully, 






DEKVsm ( new ) 



In »tFLvm« to tki Litter the 

INITIAL* IN UPPER RISHT-HARD 
CORNER MUST at REFERAEO TO 

(FORWARDING) 
(2NCL. 3006) 


Mint. 


Treasury Department, 

OFFICE OF THE SUPERVISING ARCHITECT, 


RAC. 


Washington, March 85 , 1903 . 



The Superintendent of Construction, 

f 

United States (new) Mint, 

Denver, Colorado• 

Sir: 

There is enclosed herewith for information and 
file a copy of office letter this day addressed to 
Mr. James A. Me Go nig le, and,under separate cover,a 
set of shop drawings Nos.174 to 179 and 184 to 186, 
botn inclusive,therein mentioned in connection with 
certain ornamental iron work to be supplied under 
the contract for the interior finish of the build¬ 
ing for which you are the Superintendent of Construc¬ 
tion. 


Respectfully, 




R. 


Treasury Department, 

office OF THE SUPERVISING ARCHITECT, 




CDDHVDR fnor?;) ’TTT) 



\H REPLYING TO THi* LtTTCR TMli 
INITIALS IN UPPER RIGHT-HAND 
OORNER MUST 8E REFERRED TO. 


Washington, 


(*orvatcti. t g) 


Hr. Janes A. KcOon±r:l«> 

oare,?lour City Ornaiaentftl Iron WorV.c, 

tfir.noapolls» ):inneootn. 



connect ion wit): W» co: tract irr the interior fini' h 



rotur . 3 ^ roved subject to t e rvjiuclfieation Tequli'** 
'y»ntr? and the corrections not'’* ♦ v e*.*.-'or in :o . 

In this connection attention i* called to V © 
tact '.'. it these shop drswlnra na*t oe :-ro pared in 
acoor’nnee with the full nine d tt^ils furnished 
this off ice, as Lt La evid< it fro sere- 

punci * a ■ « urrftd on this day 

rot .rned that tlilo coarse *aa not heretofore boon 
pursued* 


Itenpeot-'VJ ly, 


(SIGHED) J. K. TAYLOR, 

SUf-ervl ni n~ Ar^hl *.r e+. 


• Duaratt (new) Mm 


EAC 



Treasury Department, 

OFFICE OF THE SUPERVISING ARCHITECT, 



In replying to thib Letter thi 

INITIALS IN UPPER RIGHT-HAND 
CORNER MUST BE REFtRRED TO. 


Washington, March 27,1903 


( ENCLOSURE 3007) 


The Superintendent of Construction 
United States (new) Mint, 


Denver, Colorado* 


Sir: 


There is enclosed herewith a tracing showing a 
slight correction in the section through the marble 
cornice of the building for which you are the super¬ 
intendent of Construction,as indicated on trie copy 
of drawing #155 in your possession. 


It was noted that there was a discrepancy be¬ 
tween the section and plan of modillions,which has 
been corrected on the above mentioned tracts,and, 
after indicating said correction on the full size 


detail in your poi 
to the contractor 
work accordingly. 


possession, please deliver the tracing 
or and instruct him to carry out 


Respectful ly. 


R. 




Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, March 26 


Superintendent of Construction 
New Mint Building, 

Denver, Colorado. 


,1903. 


s 


Sir: 


Referring to your letter of the 16th Instant, forwarding 
a proposal from Messrs. 6.Faith & Company, the contractors 
for the mechanical equipment of the building in your charge, 
to put in the inspection pit beneath basement vault, a wrought 
iiron grille, vent duct,etc., you are hereby directed to 
reject said proposal. 

The proposal of James A.McGonlgle, for doing this work 
form the subject of another communication. 

Res pactfully. 






Supervising Arehitect. 




Treasury Department, 

0"'C* Of THE SUPERVISING ARCHITECT. 

Washington, llarch 26, 


Superintendent of Construction, 
Kew Hint Building, 

Denver, Colorado, 


1903. 
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Sirs 


I Inclose herewith, for your information and the files 
of your office, a copy of Department letter of even date.ac- 
ceptlng the proposal of the contractor for the completion 
of the building in your charge, in amount twenty-six dollars 
and fifty cents ($26.50), for putting in place a vent flue 
register, grille,etc., for pit below bsaement vault, as in¬ 
dicated on drawing #148, all as stated in detail in said 
letter of acceptance, which explains Itself. 

you are hereby authorised to certify and issue vouchers 
on account of the work, as required by the terms of the con¬ 
tract and the printed *Instructlons to Superintendents*, pay¬ 
ment of which vouchers the Disbursing Agent has been author¬ 
ized to make from the appropriation for Mint Building, Denver, 
Colorado. 

<*** Respectfully, 



1EPR 



, 


Blrt 

In *ie» of tho atatanenta and roooroandat ion omtulnad 
In letter of March 19,1»0J, from the Superintendent of oon- 
ai.motion of tha now Mint building at nenvor, Colorado, your 
proposal, of tha nano data, addraaaad to hln, in aoouat twenty 
klx dcllura and fifty eanta ($ZS.BO), la hereby oceoftad for 
putting In ploae * vant flua register, grille,eta., for pit 
halo* basement vault, as Indio. ted on drawing fl4C, tha asount 
• being doomed retioonuble and a jubllo exigency requiring tho 
’ immediate performance of tha work, vhloh Is to be considered 
as on addition to your oontraot, datod August Z3,l'JOa,for tha 
B e flat Ion or tha bulldlne. 

It la understood and agreed that this aoeertoneo Is not 
to off"ct tha tins for tho oonplotlon of tho actlrs work aa 
flaad In the original oontraoti that tho bum 1» without pre¬ 
judice to on;- and all rights of tho United Stateo 
am: . ithout prejudice, also, to tha right* of 
ugwlnnt the ourotloo on 


tha unit-Id States 
bond executed for tho faithful 


fulfillment of tho oontraot. 

please prof .1, ’d E . ** ^ ^ 





SR.P.O. 

Treasury Department, 

Or fie*, of TKt 8UPEHVI&INO archiuct. q rf 

Washington, Iferch 25, 1903. 


10 


Superintendent of Construction, 

U. S. Hint, 

Denver, Colo. 

Sirt- 

Feferring to your letter of the 17th Instant, with re¬ 
gard to fitting up a room in the basement of the Pbst Office 
and Court House building in your city, to provide additional 
space for the files, etc., of the Money Order Division of the 
Post Office, which is estimated to cost $800.00, I have to ad¬ 
vise you that , in view of the expense involved, and the fact 
as stated by you that the Post Office officials do not approve 
of the scheme, no further action will be taken in the natter. 

In view of your lntination that a mezzanine can bo con¬ 
structed for about $200.00 which may provide the necessary ad¬ 
ditional space for files, I have to request that you will pre¬ 
pare a brief specification for the work, hand the same to the 
Custodian of the building and request him to take propolis for 
the performance of the work and to forward all received with 
his recordation* as to acceptance. The bid. should be check¬ 
ed by you as to reasonableness before transmission to the Depar • 

mant ‘ Respectfully, 

^ ^Supdrvisir* Areal 


Treasury Department, 


l new mint. 

liCDOSUKE 3115. 


OFFICE OF 1X6 SUPERVISING ARCHITECT, 

Washington, March 28, : 


Superintendent of Construction, 
New Mint Building, 

Denver, Colorado. 


Sir: 

1 Inclose herewith, for your information and the flies 
of your office, a copy of Department letter of even date, 
accepting the proposal of Messrs. S.Palth A Company, the con¬ 
tractors for the mechanical equipment of the building In your 
charge, to make certain substitution in circuit breakers and 
instruments, without additional cost to the Government, all 
as stated in detail in said letter of acceptance, which 
explains Itself. 


Respectfully, 






March 28, 1003. 

. . 

*2487 .V.-onue, 

Vhlludeli hla, Pa. 


Gentlemen! 

Your proposal, dated November 24, 1002, addressed 
to the Supervising Archl'*et of this Department, Is hereby 
accepted, to eubstltute circuit breaker* manufactured by the 
Cutter jileotrlc company in lieu of those made by the Oeneral 
Iucaadescent Aro Light Company, on 'he main s~ltchebo&rd, and 
Keystone registering instruments, sueh as voltmeters, onseters, 
ana .otentlol indicator, in lieu of the Weston instruments, 
without additional oost to he Government, under your contract, 
d^teo August 2, lu02, for th* maehanloul equipment of the 
new Mint building at Denver, Colorado, a public exigency re¬ 
quiring the immediate performance of the work. 

It Is understood and agreed that this acceptance 
Is not to uffeet the tine for the oonpletlon or the entire 
work as fixed in the original contractj that the same is with¬ 
out prejudice to any uno all righto or the United »*<*•#• 
herounderj and without prejudice,ulco, to ’he rights of 
United States against the sureties on tho bond execut*" 1 
the faithful fulfillment of the contract. ...tor 

Please promptly acknowledge the reoe 
Respectfully, 




AotlW 


,orete ry • 


PRI1TTE]. HEADING. 




I»enver, Colo., Hareh 31»t,l903. 


'tr.Lee Ullerv,Superintendent, 

U.S.Mint Building, City. 

Dear Slr:- 

Replying to your letter of March 26th, requesting us to sub- 
nit to you an estimate of testing the eight (8) down spouts in the Mint 
Building, city, in order to ascertain the necessary repairs required to 
put all o? them in perfect condition, would say that we have gone over 
this as carefully as possible under present conditions and we propose 
to aake above tests as explained to us by you for the sun of One Hundred 
and Thirty-eight Dollars ($138.). 

very respectfully. 

S.paith * Company> 

Per Lewis. 





Buffalo Forge Company 
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Buffalo. NewYork ' ch.20,1903. 


Kited states Vint, 

Center, Oolo. 

entlenen (’'ochanical Thraft) 

Will ymi kindly inform us if the contract for Mechanicol Oraft 
[t your Hint recentl* arranred for nas advertised in the W. S. Government 
dvortiaer, or in othor papers? Was it also advertised in flonver papers? 
f not, w the purchase made on open requisition? 

Yours truly, 

BUFFALO FOR® UOMPALT. 







debver, hew Uiht 


Treasury Department, 

0«>cc Of IMt SUPERVISING ARCHITECT. 


w 



6 

CP 

Washington, March so, 1903. 


The Superintendent of construction, 

Mint Building, 

Denver, Colorado, 

sir: 

The Department has this day detailed Mr. Edward w. Roberto as 
Draftsman at the building under your charge at a compensation of 
$900.00 per year to comnence on and Include this day, and you are 
authorized to certify and issue vouchers for his services In accord¬ 
ance therewith, the Disbursing Agent having this day been advised 
and directed to make payment thereof. The traveling and subsist¬ 
ence expenses of Mr. Roberts from Washington, E.O., to Denver,colo., 
will be paid, as a chargo against the appropriation for "Mint Build¬ 
ing .Denver,Colo-,-upon vouchers to be forwarded to this Department. 



Aotlng Supervising Architect. 




Printed Heading. 

Denver, Colo., April let,1903. 

Mr.L.Ullery,Supt.of Mint Hullding, 

Denver, Colorado. 

>ear Sir:- 

Your letter of March 31st asking for bid for steel furring 
inc! expanded metal lathing for Attic story received, lly bid for doing 
Hie work as specified will be $279.00. 

Yours truly, 

(Signed) Janes A.McOonlgle. 




Printed Heeding. 


Denver, Colo., April 2nd, 1903. 

Ir.L.Ullery ,3upt .of Hint Building, 

Denver, Colorado. 

In reply to your letter asking me to submit bid for covering 
[floor of Coining room with magnesia magnabeetoe and asbestos according 
to plan submitted, the price for covering the entire coining roon Is 
| 1780.00, Covering over boilers, 4 1194.00. 

Respectfully, 

(Signed) Junes A.McOonlgle. 




The Supervising Architect, 
Washington, D.C. 


PRIHTBD RRADIN3. ' ( 

,UU “Wu, p» 


I I «.lf. to call your th , 

|IH — «**«* t. at rot.un-lnsulatotf Z! Z 

“• z h WUI *• «■«* *-«.—Z 

' “ ,0 " *'**“«« o-r th. Intorlor .... ' 

•• th. contract for th. .a™ put „ th „ „r.„, 

N«t,showed on the drawings a section of a compound floor construction 
'Ung to the Ideas that I thought should be followed. This construction 
not approved by your office and the section drawing was erased fron the 
r.ta, but I was given to understand that some future action would he tak- 
® that w «>uld accomplish the desired result. 

I an forwarding herewith a print,and correspondence relating thereto, 
>*lng a method of floor construction that I wish to submit for approval. 

The Philadelphia agent of the Keasbey A Mattlson Co. has C lven me an 
’roxlmate price of not over #1400. for the whole area of coining room 
*>°r (about 2000 sq.ft.) wU h the construction as proposed; this includes 


f of a nan sent from Phila. to lay the work; that ls.t 


r laid In rl* c * ’ 


-a,hard plaster and asphalted,asbestos paper 1— 

*v. concrete and granolithic.as per print, for the above amount 
I . ... ..i ,*ther than 


-- — aim granolithic,as per prm*, 

I I earnestly recommend that a compound floor be laid rather 
Bp.. . -a. done at 


1 down celling installed In 


Phia Mint. i n ray opinion the furred 


boiler room,a. -» f.re 

..III*.-' 





2 


loard hold in place by strap iron is a flimsy construction,has a short 
airs and does not accomplish the desired result. 

The fact that the greater number of employees in the coining room ai 
Omen tends to emphasise the question of heat Insulation for the room in 
[uest ion. 

I would he pleased to receive a reply to this letter statlne the 
jrobable action that will be taken. 

Respectfully, 

(Signed) F.B.Heuly, 


Engineer in Charge 
Denver Mint Equipment, 


IddressJ U.S.Mlnt.Phila.Pa. 
Approved ar.d forwarded. 


Director of the Mint. 



Present conditions: Concrete In place to top of eye-beans. 

Recommend that nagnabee*os blocks 6* x 36* x l-l/2»,with l/2* bevel, 
edges, be laid on concrete in place and wired,with copper wlre,to the I- 
beams of floor construction; then cover magnashestos blocks elth a l/»* 
well troweled coat of hard finish rlaster; then lay one coat of asbestos 
paper roofing(this paper cones saturated with asphaltun),and allow the 
floor in that condition to season for two or three weeks before laying 
concrete and granolithic. 


Approximate price for nagnashestos blocks,plaster and parer in place 


not more than |14oo. 


The K.ft.H.people say that for a fio< 
as Is the coining room floor s 
will be as durable and as stll 
filling, and will be Insulated in the be< 


for a floor figured for 3oo lbs. rer foot, 



that the compound construction 


best manner. 


(Signed) 


a 1 7- 














PRIORI) HKAEIKO. 


A ° bl * r - P *- ®*C«ob«r 3,1902. 

P.R.Hsaly, 

Rnglnn^r In Churgo,Denver Mint Equipment, 

U.S.Mlnt, Philadelphia, Pa. 

r Sir 


W * b0C -° acknowl *‘ i e* the receipt of your valued f.vor of the 2nd ln . 
U, and in responae to the same would .ay that we haw carefully gone 
■ your sketch and letter.and would surest that Instead of using ifagna- 
los,which you know la an ordinary and cheaper Insulation,that you use 
85,< ’laeneala blocks which cost but a trifle nore.and will give you 
bably double the aerwlce that you would receive from the nagiuibestos. 
you order thea,we would ask you to specify that these blocks shall he 
of similar physical character to those manufactured for the lagging 
locomotives,as these blocks are heavier and stronger than those ordlnar- 
used for boiler covering . When you order them,If you will specify 
»t they shall have l/2* bevel,then the blocks can be so tightly driven 
'tfcer that you will not have any joints to fill «P between them.and the 

character as It Is possible 
beveled edges of 


■illation will be as complete and perfect 

it,on account of the Joints being broken by 
blocks, 


. if vou would cover 

We think It would be an advantage y»“ 

roll of Asbestos P«P* 

th »y .re wired down to the floor beams,wit * ^ ^ , ouid pr s- 


° rin 6»whlbh you know Is saturated with asphalt! H 

11 «e water,from the l/»- oovering of hard P la8t * r J^ ^ o0ur se,i 
°P°n the blocks, from being absorbed by the a #T#I) tu*lly 

no ‘ hurt the Magnesia to absorb this watery 

-:'-ay,., nri th , Magnesia -111 be Just as good 


flIld Master were applied, and any moisture 


lt ... before the * 

cones through «*- 




concrete flooring above,by accident, will «i B0 eventually dry out, 
r th ° ,ta ^ #8la insulation .111 not be In any way affected by the fact 
5of Its having been wet. 

■ Trusting we win have your orders for whatever you may need In this 
■tuctloB, we renoln 

Respectfully yours, 

Keasby * Mattlaon Co., 


W.Richard V.Hattlson.U.P., 



PRimi) hradihg. 

Philadelphia, December 10 ,i 902< 


llr.?.S*Healy, 

Engineer in Charge Denver Mint Equipment, 
c/o Philadelphia Mint. 

pear Sir:- 

We are in receipt of a blue print from you showing the construction 
of a flooring which you propose placing in the Hew Mint at Denver, Colo., 
and after giving the same our careful consideration,we beg to advise that 
we think the mode of construction as set forth therein,will be aost ef¬ 
ficient as to durability and non-conductivity. He note that you propose 
to use the K.fc M.(85# Magnesia blocks, or 35^ Magnabestos blocks,placing 
ove* same an Asbestos Sheathing Paper, the joint, between the block, to be 
fllf-gd in with a dry grout of same composition a 
struction would not be very expensive,a 
be very durable and efficient,and v 


3 the blocks. This c 
, have stated above,would 
, strongly endorse i 
yours very truly. 

Magnesia C 


g adoption. 


, Covering Company, 


Barclay 


Johnson 


Secretary * 


tten.Hgr. 



Treasury Department, 


a t 


JUKI SUPERVISING ARCHITECT, ' 

Washington, March SI, 19C3. 


the superintendent of construction, 

Mint Building, 

Denver, Colorado. 

«.,«• C, »» »—».«“■”« <* 

„ E ^ «««. ~ »*—' “ 

^»««—- —" zzz- 

sation will consaenoe. 

Respectfully, 





Treasury Department, 

OFFICS OF THE SECRETARY, 

Washington, March 18,1903. ' 



Ur.Lea Ullery, 

Superintendent of Conatruotion, fto., 

New Mint Building, 

Denver, Colorado. 

Sir: 

An agreement la in force with The Piper Brothers Company, 
for oertain repairs, fto., at the Post-Office building, at 
Pueblo, Colorado, and you are requested to make two visits 
to the building named, in order to examine and report upon 
the work, full information in regard to which will be found 
on the Custodian's files; your first visit to be so timed as 
to secure the best results,and the second visit at such date 
as will enable you to make final examination and report upon 


the work. 

The Custodian ha- been advise! of your detail and he has 
been requested to conmunloate with you in order that y 
determine the probable date of your first visit. ^ 

Upon completion of your duties at ^ thMW1<I 

Denver, Colorado, and submit report, o. for 

checking any vouchers Issued by the Custodian 
the work. „-«ises while in 

Your «*-> 

the performance of these duties will be pa 


DENVER.NEW MINT. 



m 


inclosure 3804. Treasury Department. 

OFFICE OF THE SUPERVISING ARCHITECT. 

Washington. April 7,1903. J>. 

Superintendent of Construction 
New Mint Building, 

Denver,Colorado. 


Sir: 


I Inclose herewith, for your information and the flies of 
your office, a copy of Department letter of even date,formally 
accepting the proposal of S.ralth & company, in amount one hun¬ 
dred and thirty-eight dollars (#138.00), for testing eight 
down spouts on the building in your charge, all as stated In 
the said letter of acceptance,this to be considered as independent 
of their contract for the mechanical equipment of the building. 

You are hereby authorised to certify and Issue vouchers on 
account of the worK.upon Tortn 12B, after Its completion by tho 
contractors,and acceptance b7 the Oorernment, payment of which 
vouchers the Disbursing Agent has been authorised to maKe from 
the appropriation for Mint Building,Denver,Colorado. 

> - Respectfully. 



pm. 


• -Will co. 

• ' ull Unc, 


r,i os. 


in viev or the «h -nuu- 

• * •— ’• ••• *m 'iitiro, fro* to. or con- 

g|» 

covinf.o. With the wwm or thi. r , ur wt6Mi# 

or the ene» dote, KirwMi to mo. In mtm on. nundred .h 
tlurtr-elght do Horn (UM.Ot), In herebr forralir nocapted to 
ton oignt donn opouts of the noli MUlR|, In order to looet. 
•t.V *i. t *11 loo t: theroln, • punilo ejug.nor requiring the 1 -e- 

• iotn i-irforr tnoe of the wort,volet 1« to be tone to the entire 
ontlrfectlon of the Superintendent, and to bo eo.*.»l<t«rod «• In¬ 
dependent or rour contract for the tcoobnnloal equipment of tn# 


. toiorrair emst rou 


building. 

thin lot ter In • oonMreotion cf t 
on the 4th lnntant,ee rollon*: 

•Tour proposal.ore nundred tnirtr-’lrnt 

tenting night dsen r^oute.no* Hint nulldin*, 
accepted. Let tor". 

Peywnt on eooount or the nor* Will ba p»d*»“ rl-r At * 
e rpletloe tty rou end acceptance hr the eocornre.t,/ ■ ino P 

l rcprietlon for « * fl>U4lnr,Den*er,Csiore<to. 

Keepeotfolir. 


A sei«ta»t s 


J.C.P. 



Office of (Custodian 
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U. & COURT HOUSK A1TD POST 0PPIC8, 

Pueblo, Colo.,April lo,1903. 


tee Ullery, 


Sup't of Construction U.S.Kint Building, 


Denver, Colorado. 


Sear Sir: 


Yours of 9th lnet. at hand, and your kindness in furnishing the 
drawing la fully appreciated. It 18 exactly what I needed, as it will 
sake the condition clear to the Department and also enable me to get 
intelligent estimates on the cost of the improvement if authorized. 

Hr. Horgan, who looked at the drawing this morning, eaye It ehows how 


to remedy the trouble directly and effectually. Hie only suggestion 
by way of amendment was that 6-lb. lead would be more satisfactory 



Respectfully, 



Custodian. 








Printed Heading. 


Mr.James A.McGonigle, 

Leavenworth,Kansas. 


Proctor,Vt., April 2nd,1903. 


Denver Mint. 


Dear Slr:- 

There is a big discrepancy between the original drawing* on 
which we esti*na-ed for you and on the full sized details that you have 
furnished us for the marble cornice for this Job. Under another cov¬ 
er wo are sending you a tracing explaining fully what, we nean. Tho 
original drawings in several instances indicate that the under sides 
of the modlllions.etc.,are simply to have sunk disks,while the 
sizes that you furnish us call for work of a very different character 
and of great deal more expense to us. He ask that you have t « ^ 

size detail changed to agree with the original drawings. Xir.dl. 6 
this your early attention. 

Yours truly, 

Vermont Marble Company. 


Printed Heading. 


April lOth.1903. 




'Sr.Tiee Hilary, 

Superintendent of Construction, 

Hew Mint Building, Denver, Colorado. 

Sir 

In ar-anglng for cutting the stonework for the wal > on the south 
line of lot at the Mint building,in this clty.l find that its west end 
is nearly 5'10" lower than the east end (due to the fall in grade of the 
alley), and that a note on drawing Ho.122 requires a batter of 1* In 
1'6* height of said wall. 

Owing to the difference in levels of the two ende.lt does not 
instruct the wall with a batter throughout It. entire 
ire the stonework finish at a urtifora thiefcnes 


seen possible t 
height and yet 
oeivo the coping. 

1 suggest that l 


s wall be 


construe*ed with a 


thickness Indicated on drawing Ho.122 with a hatter fron t « • ^ 
the line of Join* directly beneath the coping at the we. 


• which height the wall would t 


}.0l/2* in thickness 


through 08 * 


It* *utlre length, the portion of the wall « b0V8 


that joint an* * 


a be of the * 


2'v*/^’ • hick and have both faces plunh. The coping 
divi sions ns shown and noted on the drawings. ,, ,,,-f " 


If this meets the approval of the D*P Art eri ’ ,*rer»* *' 

addition'll 


t without a 


the work according to the said arrangement 
the Government. 

Respectfully* 

Janes A. 


Par C.Anderson, • 


dotvbr :airr (hot) 
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Treasury Department. 



I OF txt SUPERVISIMB ARCHITECT. 


Washington. April 9, 1903. 


■p* 10 losure Ho. 4866. 


Superintendent of Construction. 
U.S. Hint Building (new), 
Denver, Colorado. 


I enclose herewith, for your information and the files of 
your office, copy of a letter this day addressed to Hr. James 
A. KcOonigle, contractor for the construction of the building 
in your charge, relative to the approval of certain .ample, of 
enameled brick proposed to be used in connection with such 
contract. There is also forwarded you, tuider separate cover, 
sacple of the enameled brick therein referred to, for the 
files of your office and for your guidance in accepting the 
work. 


Respectfully, 



8, 1003, 


A. :*Oonicl« p 

»r, IVlorMo. 


Sirj 

I h«T» toau>r.owl<,ufie the r coipt of your latter, mu. , lt 
'• ta, r o lvad at tht. Offloa April 0, ^ u 0 . y#] 

t: • wen <t tmmU& taioi cwW.uc tw «pro*»l in 0Bi , co . 
tJ .,1 with ynir contract fvr tto ouwtmclion of tJia Jim unu 
3 " 8 ■** ** Wtn * ftt ; ' «'• *•. C«l. riuio, am ; ou are mrlaod 

•- ut tha Iwlci, «. r^-oonntm * XU ***!., lB v . , 

'-oa in tt» «f t io :• « 

ir 1 ^ 88 t0 ** «!*, W *« « m. rat.* thu 

t C »1» iwt u ao will W oih,r trioiv.r 

: ru4 *«« 

•’ ,r . ■»ctf»»lly | 


—'. anrlo'.ix; Arc ltec*.. 


DEUpR ,KEW MINT. 
^^MCLOSURE 3051. 


Treasury Department, 

L * QFFICE OF THE 8UPERVI8INQ ARCHITECT. 

Washington,April 9, 1903. 


2 



Superintendent of Construction, 
Hew Mint, 

Der.vor, Colorado, 


f 


New Mint, 


1 Inclose herewith, for your Information and the files 
of your office, a copy of a letter this day addressed to the 
contractor for the completion of the building in your chsrge 
which letter explains Itself, and the sample of marble, men¬ 
tioned therein as being approved for use in the work, where 
required, ie forwarded you, under separate cover, being for 
the filee of your office and your guidance in accepting the 
work. 


Respectfully, 



S' 





IV Y-:' 7 


• April •» 1WJ. 

' <r • Jiiftaa A. *«0©nl c le, 

II«W Hint r.ullcim;, 

nv<*r, Cclor^Jo. 

lir, 

Thi. .me .. „ th> , tli 1>ituit 

«» .r he.,*, ,r ... c.^, . utelt « 1N , „ 

•..dltlonal ~«|>1. of -orbl. ,1th aoro dl.tlaot eolalnc for 
»*11 *ork la connection ,1th your contract for th. depletion 
of th*. now wint bulldlnc at Denver, Colorado, wad y*« „ r . «i- 
Tl,#d th * t thl * *ani>lo to approved, In addition to tha one 
1 l ro **d ®>» M ultimo, and the suable hoe boon forwarded 
to thfi Superintendent of Conatruotlon for the fllee of hie 
office and hie ruldnnr* In aoooptlnc the work. 

Reojoc t fully. 


fluyervlelat; Arohlteet. 




db::v2R nk» hint . 



Treasury Department, 

OFFICE OF THE SUPERVISING ARCHITECT. 

Washington April 9, 1903. 


Superintendent of Construction, 
New Hint, 

Denver, Colorado, 




f 


Sirs 

1 inclose herewith, for your infometion and the files 
of your office, a copy of a letter this day addressed to the 
contractor for the completion of the building in your charge, 
relative to granite, which letter explains itself. 

Respectfully, 


Supervising Architect. 


Building, 

D'invar, Colori.c:o. 

I sir: 

1 ht.v" to acknowledge the receipt of ycur letter of the 
U instant, in which you submit for approval under .our con¬ 
tract for the completion of the Mew Mint buildlni at Denver, 
Colorado, u a unpin of Platte Canon granite ehlch hue b on oo- 
«t for ether wort I 

I and you are adviced that ttatte Canon granite, eo r .pro eon ted 
by -h. .«m»U eubaltted by J.A.JIoXntyre ano approved ur.o.r 

hi, contract, is approved for uoe wherever granite o: «*• 
Ohs raster io required under your contract, and the w»« ln 
twident of oomtruotiew hoe been oo udvleed. 

Reepootfully t 

Supervise AroMtnot. 





Printed Heading. 


36 

*rm isu.ims. 

perlntendent of Construction, 

U.S.Mint Building,City. 

ar Sir:- 

Ir. reply to your letter of the 11th Instant. 

We propose to repair the down pipes now in place and the copper 
lining at the U.S.Mint Building,using additional pipe where nec- 
ssary to substitute for tha* broken, raise the pipe where neeeseary an 
all necessary refilling and calking of the joints,including the ena¬ 
ction to the roof gutter where necessary and resolder all defective 
ints In the present copper gutter lining,so as to nake the gutters an 
' m Plpos water-tight and stand a test made by ue by filling the pipes 
gutter with water and allowed to stand three hours,all for the eun 
TWO HUTBKKD AND TWKHTY-WOUR DO: JARS ($:;;.4.00). 


Respectfully, 



INSPRCT0R3 



Treasury 


Departmem 


^ , e«0PtM. WN „ v , 11NQM 

•Mhingto,,, ^ ^ 


The Superintendent of Construction, 
United States Hint ( S ewj. 

Denver. Colorado. 


Sir; 


you are advised that Hr. N. S. Thomson, inspector of 
Heating. Hoisting and Ventilating Apparatus, of thi. Office, 
has been detailed to the building for which you are Super¬ 
intendent of Construction, to take charge of the supervision 
and inspection of the work being installed by S. Faith & Co., 
of Philadelphia, Pennsylvania, in connection with their con¬ 
tract for the mechanical equipment of Baid building, end will 
arrive there on or about the 15th instant. 

The inspector is to submit to this Office, through you, 
weekly reports on the character of workmanship and material 
supplied, and progress made, in connection with above contract, 
and you are requested to afford him such facilities in the w«y 
of desk room, stationery, access to your files, etc., 
be necessary for the proper discharge of his duties 
Respectfully. 


Supervising Arohi‘® ct - 



DENVER HINT (NEW). 


Treasury Department, 



oppice op the supervising architect, iX 


(ENCLOSURE #2743) 
FORWARDING. 


Washington, April 13 , 1903. 


The Superintendent of Construction, 


United States Mint Building (New), 


Denver, Colorado. 


Sir: 


There is enolosed herewith for information and file 
a copy of Office letter this day addressed to Mr. Janes 
A. McOonlgle,and,under separate cover,two prints of draw¬ 
ing No. 187, there in mentioned.showlng certain granite work 
to he supplied in connection with the interior finish for 
the building of whioh you are the Superintendent of Con¬ 
struction. 


Respeotfully, 



xErvsn uurT (hew) 



(70HWAHMH0) 


Treasury Department, 


SUPERVISING ARCHITECT. 


Washington.April 13 , 1903 . 


Ur. Joses A. VoGonigle, 

Uni tod States Mint Building, 

Deneer, Colorado. 

Sir: 

The reoeipt of your letter of the 8th instsnt, trans¬ 
mitting,in quadruplets,shop drawing Shoeing oertaln 
granite work to he supplied under your contract Ter the 
interior finish of the new 0.S. hint Buildlne *t Senrer, 
Cl.™..,!. -r-W ■" ~ 

a. -a dr-ta ». »•- — r “ 

and one print of cob. has this day 

und.r ..p.r.t. oM«r,VPP..a *W•«* ** m 0 

<■“ “ "*• a -Jar- 

-* “ “• z _~-- 

11 »' "* 

1M ——* » 

Bespeetfully, 

.. t K. T*T L0Kl 

{Si6n leinr Archil- 

juperr Vt^C 


rSHm.HET MINT. 


/q 




, „„ Treasury Department, 

Inclosure 2760. 

OFFICE OF THE 8UPERVIBINQ ARCHITECT. 


Superintendent of Construction, 
Hew Mint Building, 

Denver,Colorado. 


Washington, Aprll l4>1£ 


81r: 


I lncloeo herewith, for your Information and the flies of 
your ofileo, a copy of Department letter of even date, aocopting 
the proposal of Mr. James A.MoOonlgle, the oontraotor for the 
completion of tho building In your ohargo, In amount two hundred 
and seventy-nine dollars ($279.00), for placing steol furring 
and expanded metal lathing to receive the plastering In rooms 
In attic, In lieu of plastering dlreotly on soffits of book 
tile as speolfled. 

You are hereby authorized to certify and issue vouchers on 
aocount of this addition, as required by the terns of the con¬ 
tract and the printed •Instructions to superintendents*, pay¬ 
ment of which vouohers the Disbursing Agent has boon authorised 
to make from the appropriation for Mint Building,Denver.coiorado. 

Respectfully, 

JSS ' Jzf s <^ervi8ing Architeot. 


D*m.,,K:T MIltT, 


»r. Jar.<t* A.UeOouifi« ( 


April 14,11(05. 


A.kcuoi ario, 
::«* -int maiding. 


1 •. 

Don/or, Co lorn-I.;. 


61r: 


In *1 «* of ‘.no rtitaMnt *ni r*oo-r crustier. contain** m 
lottor of tn* 24 Inrtor.t, froc tr.o Sui*rlnt*n«*ni of Construction 
of tn* nov Ml:.t ull?in£ «t r*nr*r,Colorado, end in secerdtno* 

*ltn tn* at*.roT*l or tnu ropertemt, roar provorsl, <t«t*4 to* 

1st Instant, on -ira*«od Vo nln, In onoont tso hnodr*4 and so-or.tr- 
nin* dollars (faro.oo), is norour seosptsd to rumisn »m uses 
stool furring snd o.'vand** wstsl isthln* In rooo* in title of 
tn* said ./.iU line, to roools# tn* plsstorln*. In lisa or pUslortn* 
directly on tn* soffits of ooct tils ss IMioatsd on «M»1M «*. 


In •tccoiMnno* sltn tns toms of tns sup*rlnt«nionf. i«ttor 



^ w<w n*ro*t. «•"««««* 


to no ooTirtW^ w 


_ _ u . «fiiBoiotlon of tn* Owlldlnr. 





pnm iw i«,1903.j«soo *.»£oooni C i,__ 


auratiaa on tha bond exoootod ror iha ftitnful fttlfUioant af 
tne contract. 

rioaao aoKnoaloAga V\a rooolj-t of tbie iottor, « eot? of 
antoh will bo forwartlad to tho *uporlnton'*.ant of tha tmiwinc. 


Roaseotfuilr, 


DENVER,HE* MINT, _ <l/0 

/JgL Treasury Department, 

/ Z - f ~ 27 “ w “''" 1 

Washington, April 14,1908.-/ ,*■ 


Superintendent of construction. 
New Mint Building, 

Denver,Colorado. 


Sir: 

I inclose herewith, for your lnfomatlon and the files of 
your office, a copy of Department letter, of even date,accepting 
the proposal of James A.McOonlele, the contractor for the ooa- 


pletion of the building in your charge, to lay magnabeatoe 
blocks in that portion of the coining room floor that is over 
boiler room, for the additional sum of one thousand one hundred 
and ninety-four dollars ($1,194.00),as stated. 

You are hereby authorized to oertify and issue vouchers on 
account of thlB addition, as required by the terms of the con¬ 
tract and tho printed ■Instructions to Superintendents', payment 
of which vouchers the Disbursing Agent has been authorized to 
make from tho appropriation for Mint Building, Denver,color 
Respectfully, 


J ' •' supervising Architect. 




*Wil I4,i»0*. 


iff, i.MaOonifia 

• «•» Hint Jiyutiini 

0«'VOT,COX0W1 0 . 

in tIot of in. .t.l«. nl «* r.oo«e.nd«tlon oont.in* m 
Liter of in. 31 1 .Uni, fror IM Suporlnt.rmr.i cf OMOTtmUm 
I f V- - >* -ini .mi 141 nr, tanror ,Color«io, «* in Mooriine* wUa 
Vi -1 n.roril or tnlP Dopnrtzont, ro-ir propoMl, of ih. •»« -ut«, 
*S'r*i:.i i 0 nic. In .Remit on. tnoaMlte ona (iumth »r^ niMir- 
four ieiitrs (Si.iOi.c : ), ir h.rofer ^oeorteC io ley Mgnabatio. 

that portion of coinlnc r«* flew «»« “oiior rooc, 

4 •ofcylar.oe rim in. i.rr» of tr.o «upartnt«H<mf. MW ’-o 
I January 8,WW, «ri to hi. ontlro ontl.r.oilon, . iuuii. 
*lrno 7 ro'iuirl.in - in. on*ncO in* .or-, wvl 

►' Ur mi Motion to your contnwt 4*i«» n5. 

Motion of the »uil<li !l *' 


oor.»l<b- 
»0S for tn« 


, that tntr .«ltlOT f «•» « 

, .art *. wuir*» =” * 


It 1. un4or»i*e* o'' 4 
^■•ot ilM um for th« oorplotl^- L ' 

'" r ° »r vour oontr»ot« tt ** t W ° ^t' 5Ul : ™ JU " 

I 10 * ou wmu of te* W*** ,WW t ,- •utoo vmoi ih. 

U.,»i»o, t0 <ny .»» » u ‘ 

itr.i 

If 


. uond •*** lla4 ^ 


„ .... Cult* 1 * pl °’ C " 


?1M». ooKBOTiaM* ln ° 


AMlOffi ^ ral,rr - 
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DEKVER MOT (MEW). 



Treasury Department, 

OFnc* Of TMt SUPERVISING ARCHITECT, 


Washington, April 14> 19Q3 



Sup rintendent of Construction, 

United States rint Building (Mew), 
Denver, Colorado. 



Sir: 


I have to a cknowledge the receipt of your letter of the 
7th instant, relatiYe to vent flue from Basement toilet room 
near column number four, and you are directed to procure bids 
from lir. ’'-cGonigle to construct a double partition in basement 
between columns four and five, shown on drawing Ho.100 for the 
introduction of certain heating and vent flues referred to in 
your letter, and you are advised that register openings in 
locker room and gas generating plant in basement are to be 
placed twelve inches above floor and the registers are to be 
16» x 18". Upon receipt of the above mentioned proposal, 
with your definite recommendation, prompt action will be taken 
by this Office. 


Respectfully, 



, 

HOD 


Treasury Department, 



yoRiAHDiia. 

^CLOSURE 2605. 


3z 

F.3.W. ' 

^ 734 , 


OffiOt or rut SUPERVISING ARCHITECT. 

Washington. April 17, 1905. 


The Superintendent of Construction, 


U. s. Hint (r.ew), 

Denver, Col. 


Sir: 

For your information find herewith copy of office letter of 
this date, addressed to Messrs. S. Faith and Company, contractors 
for mechanical equipment of the building for which you are the Su¬ 
perintendent of Construction, advising them of approval o. sample 
of White Vermont mrble to be used incident to plumbing work. 

The approved sample will be forwarded to you to-day, by ex¬ 
press, charges prepaid. 


Respectfully, 





'iUiv. 

VCD 

\ 




17, 1003. 


. 

P 

Siras 


Valth and Company, 

C4E7 Pennsylvania Ayo. , 
PhllactaijSln, Pa. 


Feoelpt li uaitnowl edged of your letter of the 13th inctuit, 
forwarding nasiplo of Vhito Yeivjoxil marble, for cornidoration In 
c nsectIon with plumbing *ork unccr your oontnot for ncc.iar.lwU 
... 

Vioort that r-.ld a«»p.l.n la approved, and hae boon forwarded t.iit 
L o tno "«;/c*»lntond‘*r.t of Conot i:ctlor. at the boil; Intt - or 


hi i ,-nida nso. 


Respectfully, 

(Signed) J- K- TAYLOR, 

Rupoiwlalng Arohitnot. 





DENVER NEVT HINT. 
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j:CLOSURE 3087. 


TREASURY DEPARTMENT] 


WASHINGTON* April 



Superintend ent of Construction, 
New Hint, 

Denver, Colorado. 


Sir: 


I inclose herewith, for your information and the files 
of your office, a copy of Department letter o f even date,ac¬ 
cepting the proposal of Hr. James A.HcGonigle, the contractor 
for the completion of the building in your charge, to make 
certain modification in the manner of using batter in the rear 
retaining wall of the building, without extra expense to the 
Government, all as stated in detail in said letter of accept¬ 
ance, which explains itself. 


Respectfully, 




HTR 



. 


Hr.Jumoe A. "eOonlgle, 

Kew Vint Building, 

Denver, Colorado. 


Sir j 


In view of the stutenents and recommendation contained 
In letter of April 11, 1903, from the fuperinten. ont of con¬ 
struction of the new Hint building at Denver, Bolorudo, your 
yroioual, dated April 10, lbOo, a-dressed to hi*, le hereby 


accepted, to modify the rear retaining wall eo ae to uee better 
ae Indented on sketch forwarded by you in lieu of us shown 
on druwlng #122, without additional cost to the Bovsrnwont, 
under your contract, dated August 26. 1908, for th. co»pl.tlon 
of the building, * Public exigency rearing this chang. In 
the work. 

,, u .•« »e~« “*■ “ 

„ «». .1- nr «•"“« ° r *“ 

f p. SV. aa pil Is without pMj 

* fixed in the original contract! that th. ee. 

. all rights of the United Stats, thereunder, 

1 

for hlo Information. 

Construction, «r nl 

Respectfully, 


AMlstunt BCCr ‘ • 



iaJVBR.lCJ HINT 
S3P 


F.B.3. ’ 

Treasury Department, $U(J 
office of the supervising architect. 

Washington, April 18, 1803, 




Superintendent of Construction, 
U. S. Hint (New), 

Denver, Colorado. 



Sir: 


In reply to your letter of the 14th instant, relative 
to placing the name of Inspector Thompson, detailed to your 
building to take charge of the supervision and inspection of 
work incident to the mechanical equipment, upon the pay roll 
of contingent force of the building, you are advised that the 
name of said inspector is not to go upon the roll referred to 


Respectfully, 



uaivstt HE& Uiirr. 


(XHOLOS’JUE 3025) 


Treasury Department, 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, April 18, 1903, 


TBS. 

90u> 


The superintendent of Construction, 
United States (new) Mint, 
Denver, Colorado. 


Six: 

There io enclosed herewith for infection and 
file a oop/ of certain correspondence wh»ch ha» pau 
od between this offioo and Mr. J* MoOonigl , 
gother with a traolng of drawing «*155-B therein 

tioned in connection with the narbie oornic 

are the super* 

corridor of the building for which you 

«lll pleaoe be 

intondont of construction, and you 

governed accordingly* 

Respectfully, 






Printed Heading } £ 

to the Supervising Architect, 2l8t ’ l903 - 

Tr.,.„r. „. r 

Sir:- 

R ‘ r " rU * “ «"• *««- d«.„ 1Jth ^ 

<" “*'• “** th ” »»>•- Inn, Ml pi,,.. . , ’ " 

IM-W.S "lnt lulldln _ *** ° n tflB of 

" ' h “* ” «- « -*•* -«• «. ion, off ” 

“ f ‘ P ‘ W ''' “• »ro. poo «... „ rnl , 

.< . ~f. ,.ff.o, ..... .... p.,„ .. .. 

CMS. 

In ordering this pipe we failed to order the unseated ex- 
prtss.y and as the coated pipe ie used exclusively in the west we were 
furnished pipe as used in this section. 

Our experience has beer, that extra heavy cast iron pipe con- 
l*ins practically no blow holes or other inperfections and we believe t 
th8 coating does not prohibit a proper inspection. 

The defects,if any exist, in the pipe would be detected by 
•to hydrostatic pressure test even if surface inspection failed to de- 
then. 

In view of the fact that all of this pipe is undercraound we 
that the coating will act as a preservative and he an advant- 
*** « lieu of a detrlnent. 

The coet of returning this plre to St.bouis and shiprlnt, 
pipe to the building will cost considerable and cause delay. 


tl 

acknowledge our mistake In orderin b the ripe and we hereby 
propose to deduct the sun of OM1C HUHliRKD DOLLARS (|100.00) fron our 
contract price if permitted to u.e the coated cast Iron P l F e in lieu of 
the uncoated pipe required by the terns of the acreenent. 

We understand that this change in the contract,if permitted, 
will not affect the tine o*' completion, 

Respectfully, 

(Signed) S.ynith * Co., 
lewis. 

f.S.Please wire decision at cur expense. 

S.Palth * Co., 

L 




©fftce of Custodian 


U S - COURT HOUSE AM) POST omCB, 

Pueblo,Colo.,April 21,1903. 

Vr, lee Ullery, 

Sup't of Construction U.S.Mlnt Building, 

Denver, Colorado. 


With reference to the two window areas on the west side of this 
building, the epeoifloatlons for the work now being done by The Piper 
Bros. Co. have this to say: 

"Before laying the floors in the areas, as l}*™*”**^ 
the bell traps must be carefully Jointed to the drains• lSt. 

fJ" ?Tes if necessary, and the Joints to be ^id^of^She building are 

^9 traps in the two window areas on the west side of tn• tt9 

to he connected as above specified, if the dustodlan so req 
“•ea floors to be properly repaired thereafter. 

As the floors of these window areas need no repairs, and 

- the trap* need not 

‘raps are said not to leak, I was of opinion tha 


taken up; but Mr. Morton, the Janitor, has 


. lapresi 1»i 


iflatruoted him to see tha 
•older Jointing. Kindly inform me o 


„ r ......« -.. 


Respectfully. 



DENVER NEW 1HNT. 

vlNCLOSUKE 3090. 



TREASURY DEPARTMENT 

WASHINGTON April 20,1 


Superintendent of Construction, 
New Hint, 

Denver, Colorado. 


1 Inclose herewith, for your Information and the files 
of your office, a copy of a letter this day addressed to the 
contractor for the completion of the building In your charge, 
relative to a sample of terrazao, which letter explains Itself. 
Respectfully, 


" ' T 


A;rJl 80.1D03. 


hnvfl acknowledge the receipt of your uttar .r the 
14 “ Maplea for . WW .l In connection 

Vl <r ‘ lr 0 *‘ ntra,,t «>• ooa^l.tlor. of the Sou Slat build- 
in- f.t ”>*nver, Colorado, and yon or* udvlaod that t'rrasso, 

■: *’■ ;-.v- lo. In rejoctod, lnue-ueh aa uhtto 

. 

In this connection your attention la ealled to letter 
addrssned to you on tho olut ultlao relative to the apeoift- 
er.tlcn roqulro-^onto in regard to the 8ubr.lc.nlon of eanylee, 
together with the fact that up to the preaent tine no atten¬ 
tion upjoarc to b..v<* been paid to aald letter. 

Reapeot fully. 


gupervlelng Arolilteot. 


Printed Mending. 


Denve-, Colo., April 23rd,1903 


Supervising Architect, 

Treasury Department, Washington, D.C. 

Sir : - 

Referring to paragraph. Kos.11,25 and 24 of the specification 
governing our contract for the Installation of th. Mechanical H^uipnent 
(except ensglnss and generators) in this building, - 

claims for extension of the date for th, completion o 
.hlch date for completion -as -torch 23th,1903. 

The condition of the building did not perml 
our work within the stipulated tine. l# eftU .,ng 

The Placing of the interior finish of t ^ ^ 
us delay and said work is advancing so si 7 ^ lpB#nt . 

........ -- 

m. ..u,. » «- «' - .... 

.. ........ —- ..... - - - ** 

So.11 of the specification . 
th . Mn, of final settlement. 

RMpectfuiir. 

(Signed) S.Palth * Co.. 



. 



Treasury Department, 

OOlCt or Ti* SUPERVISING ARCHITECT 

*Ashington, April 21, 


P.B.lr. 

+0 

1903. 


The Superintendent of Construction, 
. Hint (Hew), 

Denver, Col. 

Sir: 


4 ^ 


/■ 


Replying to 70ur letter of tholrfth Instant, referring to 
drawing # 124 foralng part of coffer-ct for construction of the 
building for which you are the Superintendent, you ore advised 
that arrangement of openings for flues near ooluan #8, as Indi¬ 
cated on said drawing, Is Incorrect, and that flues must be In¬ 
stalled as shown on drawings numbered 101, 102, and 109, floor 
framing to be arranged accordingly. 

Respectfully, 


Treasury Department, 


MfMVTPR UPV IfTIWI 


V/ 



Washington April 22,190!. 


L SUPERVISING ARCHITECT, 



Superintendent of Construction, 
Mew Mint Building, 

Denver,Colorado. 


Sir: 


I Inclose herewith, for your information and the fllec of 
your ofi'loo, a oopy of Department letter of even date, accepting 
the proposal of S.faith & company, in amount two hundred and 
twenty-four dollars ($224.00), for putting in good condition 
tho roor gutter and down pipes of the building in your oharge, 
thlp to be considered as Independent of their contract for the 
mechanical equipment of the building. 

You are hereby authorised to oertlfy and issue vouchers 
on account of the work, upon Torn 13B, after its completion by 
the contractors and acceptance by the Oovernment,payment of 
which vouchers the Disbursing Agent has been authorised to make 
from the appropriation for Mint Building,Denver,Colorado. 




Respectfully, 


JSS 






April M.190S. 




** r ‘■ p.riHn i oo. 

*•"’ 14 Ant muidiiif, 

&on*er, oo lo-ado, 

I Oomiir. on* 

In *1** of tno otatseant and rooo : ondatlon oonuir.it 
In Uttar or tho 14th Ir.otant, froo tho suparintansont of con- 
■ truotlon of tno no* Hint maiding, Danvar,Colorado, and In ae- 


cor-lanea with tho approval of thl« Bepartnant, you- propaaal. 
datol tno 13th Instant, addraread to Ms, In arount t*o nun-trod 
and twont--rour hollar* (lass. 00), la haraby aooaptad to pat In 
Bofi* condition tho town «pouti> ant roof futiar of the buildlne, 
il* ncoornanoo with tno tor o of your propoaal and to tho ontlro 
Jftsrnotlon of tho Sup or In tom ant, a public orlRonoy roquirinf 
tt *! «*• pnrrorcanoo or tno *ort,»hieh la to ba eonridarad 
y^opondont of your oontract for tha rxrahanioal aqulprant of 


v . tmlltlng. 

Pa-T>ant on aooount of the worn will ba stada, aftor 
J»» acspld’-Aon by ycu and aooaptanoe by tha Ocwb nnt, froa tha 
.pproprloAAon for Mnt Building, r.an.ar.Colorir.o. 

Heapootfully, 



Ac’- ,:.f 


DEXTER Vi XT (KCT) 


Treasury Department, 



(ENCLOSURE #3154) 
FORWARDING) 


OFFICE OF THE SUPERVISING ARCHITECT. 






Washington, April 21, 1903. 


The Superintendent of Construction, 

United States Uint Building, 

Denver .Colorado. 

Sir: 

There is enclosed herewith for information and file 
a copy of Office letter this day addressed to Ur. James 
A. UcOonlgle,and,under separate cover,two sets of shop 
drawings Nos.188 to 196,inclusive(therein mentioned,for 
certain ornamental iron work to he supplied in connection 
with the building for which you are the Superintendent of 
Construction. 

Respectfully, 

Supervising Architect. 

*• / 


finva W 


Treasury Department. 


F.B.T. 




«t SUPERVIS'.HC ARCHITECT. 

ro.hineton** 11 R1.1903. 


nr- Joooo A. uoConlsl*, 

Loi'.Y*nworth,K*n***. 

Bln 

Th* OHIO) U In roo*lj>t of your lottor of th* ITth 
ln*tont, trun*r.ltllng,ln qu*drupllo*i*,*hop drawing* for 
the Iron grill** for met or lor doom sod window* and for 
the iron leapt aid boloonlo* to bo ouppllod In oonnoo- 
tlon with your ocntmnt for tho now Onttod State* hint 
Build In,- »t T on tot,O olo rod 0, and in rwply yon oro odTlaod 
that sold dnewinr* h«T* boon Etoon Offloo number* 1*« to 
lOd.lnelnolTO.and on* oot of th* print* h** thin d*y boon 
r*tu mod to you .under **p«rnle oooor,*j>?roTod nubjoot to 
th* epoclf loot Ion requirement* roflordlnr f lttlns,n*a*uro- 
■onta.oto. ,ad th* oorrootlon* noted thoroon In rod. 

Roapootfully, 

(Signed) J. K. TAYLOR, 

Suporrielnc Arohltoot. 


DEKVEH UIHT (BET) 


Treasury department. 




y.B.w. 



Washington, April 21,1903. 


: SUPERVISING ARCHITECT. 




The Superintendent of Construction, 
United States Mint Building, 
Denver,Colorado. 


Sir: 

In reply to your communication of April 16th In 


reference to the approval of shop drawing Bo. 1ST for the 
building of which you are the Superintendent of Construc¬ 
tion,on which certain coping was Indicated as 2' 3* In 
width,you are Infonoed that an error was made In cheek¬ 
ing this drawing,2' 0-1/2* being the correct width of 
the coping on walls along South Thirteenth Street.Ivans 
Street and Colfax Avenue,and 2' 3* for the coping on rear 
retaining wall. 


Respectfully, 



B. 


TREASURY DEPARTMENT 



DEITY"?. NE; HINT. 



H 


WASHINGTON April 22, 


Superintendent of Construction, 
Mew Mint, 

Denver, Colorado, 


Mew Mint, 


I have to acknowledge the receipt of your letter of the 
16th inctant, in which you state that the contractor for the 
completion of the building in your charge, Hr.McQonlgle, is 
unable to find the name of parties who can furnish Alberne 
stone and you are advised that it is understood that the 
Alberne Stone Company of Hew York City can furnish the stone. 


Respectfully, 





OFFICE OF THE SUPERVISING ARCHITECT. 

Washington, April 24,1903. 


Treasury Department, <$73(aJ 


(IHCLOSURE 3035) 


* United States (norr) Mint, 
Denver, Colorado. 

sir: 


The superintendent of Construction, 


States (now) Mint, 


In reply to your lottor of the 21st instant, there 
is enclosed herewith a copy of the correspondonce,re¬ 
ferred to in office letter of the lath instant in re¬ 
lation to drawing s J 155-B for the narble oomloe in 
the corridor of the building for which you are the 
Superintendent of Construction,which you state has 
been loot in transmission. 


Respectfully, 


R. 



DENVER HEW 1C NT. 



Treasury Department, 

^ ™ SUPEBVISINB ARCHITECT. 


Washington, April 18, 1903. 


JOT. 


(ENCLOSURE 3024) 


Ur. J. A. McGonigle, 

Leavenwo rth.Kansas. 

Sir: 

In reply to your communication of April 14th, 
transmitting a letter to you from the Vermont Marble 
Company of April 2nd,in reference to a discrepancy 
between the contract drawings and the full size de¬ 
tails for the marble comice in the corridor of the 
new United States Hint Building,Denrer.Colorado.you 
are informed that there is herewith enclosed a trac¬ 
ing of full size detail drawing #155-B,showing the 
detail of this modillion in accordance with the con- 


carry out the 


tract drawingB.and you are directed 


work in accordance therewith. 

Respectfully, 

(Signed) J. K. Taylor, 

Supervising Architect. 


R. 


PROCTOR,VI., April 2, l 903 . 


Ir. James A. 


McOonigle, 

Leavenworth, Kan a. 


Hear Sir: 


Denver Mint. 


There la a big discrepancy between the original 
drawir.gc on which we estimated for you and on the full size de¬ 
vils that you have furnished us for the marble cornice for this 
Job. Under another cover we are sending you a tracing explain¬ 
ing fully what we mean. The original drawings in several ln- 
J^ances indicate that the under sides of the mod llUcns, etc. are 
•ltply to have sunk disks, while the full size details that you 
Mrnish us call for work of a very different oharactor and of a 
great deal more expense to us. We ask that you have the full size 
detail changed to agree with the original drawings. Kindly give 
tkls your early attention. 

Yours truly, 


Vermont Marble Co. 



Leavenworth,Kansas, April 14,1903. 


jr. J. Knox Taylor, 

Supervising Architect, 
Washington. 


Dear Sir: 

I enclose a letter from the Vermont Marble Company of 
i Proctor claiming there is a discrepancy between the original draw¬ 
ings and the full size details afterwards furnished. 

Will you please examine into it and let me know. 

Yours truly, 

(Signed) James A. HeGonlgle. 






jjKKVXR ,KKtf IUHT. 



¥6 

TREASURY DEPARTMENT 



WASHINGTON ,April 22,19( 


Superintendent of Construction, 
Hew Mint, 1 

Denver, Colorado, 


I have to acknowledge the receipt of your letter of the 
26th ultimo and, under separate cover, of the sample of linseed 
oil.taken from material delivered on the site or the building 
In your charge, and you are advised that the some has been 
tested and found to be satisfactory. 


Respectfully, 





Treasury Department, 

OFFICE Of THE SUFERVISINO ARCHITECT. 


(2SCL0SUKB #5177) 


?.B.¥. V 
&tSU' 


Washington, April 29, 1903. 


The Superintendent of Construction, 

United Stateo Hint Building, 

Denver,Colorado. 

Sir: 

There is enclosed herewith for in format ton and file 
a oopy of Offloe letter of this date addressed to Mr. 
James A. MeOonlgle,relative to oertaln work to ho supplied 
under his contract for the Interior finish of the building 
for which you are the Superintendent of Construction,which 


D ® ,Vzr (now) ur , T# 


|| TH£ A8URy department. 

0fF ‘°* " "* ^«»»W ARCHITECT, 

AWU M>XM 

My*tte County, 

8i r: Ponnayiyanla. 

^n.ll’.TSS” *T K ™* 

inquiries rowariU to ■ ^ or tho 

■in wort in tho onltii statS-^J 

▼er, Co lorodo, la herewith Bul 

su“ 

figured or. contract drawl:* flU. ’ 


3. Tho T Irons cal on for on pdro ;-'34 of tho epocifl- 
oations aro lntondod to bo plaood in tho aootl:* rolia 
of tho oiahoa.a A It van not lntondod that thono ahem Id 
bo plaood In tho hot ton r 11a. 


8. * 7/8" baso oar b® uaod In all oaaoa whora aot 
othorolso ah’tm on oontraot drawings. 

r a 7. In nany ooaoo tho wood flnlah la shown as a 
£boia - not data Hod in plaooa - tho «iestlon of Jolnt- 
bol.« loft to t!o or tho contractor. 

, —-.Mine any bo narrowed 1/*■{ aertora olnc 

BdJuatSd t^thlo^honroj thin nou’-dlnc to ho nailed to 
tho apllno. 

_.... teon r irainhod with full also dotal In 

11 n U t^l73H .oluelye.and MOa.139-* a:*5 1'■-h for 
Mon.lhO to 11-.1 bollovad that t:.e«" dent . 

»- —- «• »•»» — 

oontraotoro. 



agT?***”" o for the 

4rawl^°/X a i < * U *”* U ' ^ **• a * 1 * "lallar to winder f, 

no fuu°!l 2 0 0 ^J” SS'iSSST* ln 

- as;su^raS?s&%5. 

for oa:» bolr| required? 1 loUUaa ! «&°p drawings 

-^H: : £ gKSggcM' 

FIRST FT, OR ; 

i*x>r n la alrtiiar to A-i,drewlnr .•>iaa. 

2^:, ,n_1 a!V1 ►-S.alalUr to 6 , drnr* 

Jo Id l;. - door to lift rS.slnllar to A 1 ,shoot i. 5 .* 
Closet door on baloony similar to C.drart y -’ICO. 
Wind or a A and B Shorn on drawing # 154 . * ‘ 

_- Door K or. . osranlro slnliar to 0,drawing *iso. 

Door Junto,lift . 2,uo*aanlne,la oast iron. 

SBCOMD FLOORS 

floor S- 2 , on drawing rieo. 

Doom f and F-2 on drawing . : 1M>. 

-Doors C',sl»llar to O.drawinc /lflo. 

Window J.drawing .-ICO. 

Oolllr-c lights,on drawing #161. 


TH^RJp 8T0! yj Jg u nr traneon window 0,and square tranaaa 

_ wlnd<, noorw V^T^w n and 1 X^sliill*r to doors a on drswlr« 

windows Li on drewl:.g .*161. 

ilStows mJh* and W.oljjllar to L; soo seals drawing 

—^7ht. 

Honpsotfu’ly. 


K. 


Surorriolnr Arch 1 toot. 






. 




Washington, April 23, 1903. 




The Superintendent of Construction, 


■ ■ 

Denver, Col. 



Sir: 


For your information find herewith copy of office letter 
of this date, addressed to Uessrs* S. Faith and Company, con¬ 


tractors for the mechanical equipment of the building for which 
you are the Superintendent, advising them of approval of sample 
of electro-galvanized conduit. 

The approved sanqple will be forwarded to you to-day under 
[separate cover. 


Respectfully, 


. . 


• KX M'S. 

.uD 


April an, 1303. 


"sr-:. 5. Puith end Ce-pony, 

r.42” PcnasylToula Ayc. , 

p 

Phi:: doiphl*. Pa. 


Clr#: 

•’.opl.C.rj -o your letter of the 33rd lastar-t, forward!nc 
ut-p-o of cluctro-eaAvasiMd oorrioit which you desire to uoo 
In ooiuiootion with oloctrioul Iprk tader ycur oontruot for the 

• • f ■ '■ 

... 

Utti-dod to do; to iho Coperla. ender-t fct the oul.. In*, for hie 

gUlUtuic . • 

. o-jiaetfull} a 




(Signed) 

CSC 


J. K. TAYLOR, 
. 



, 


T.y.u. 

Treasury Department, c TtZuJ 

OFF ICC OF Tnc SUPERVISING ARCHITECT, 

Washington, April 20, 1903. 


The Superintendent of Conotructlon, 

U. S. Hint (Hew), 

.w Denver, Col. 

Sir: 

Replying to your letter of the 24th instant, with reference 
to construction of flue from deposit melting room in basement of 
the building for which you are Superintendent, you are advised 
that the two vent re* store at celling in the room referred to, 
shown on drawing Ml. and referred to by you, arc included in 
the contract for mechmrlcal equipment. (See epeeification. last 
part of paragraph 722.) 

Respectfully, 





Treasury Department, 

OFFICE OF THE SUPERVISING ARCHITECT. 


I L-wro TfTWP (HEW) 



J 


■ 


Washington, l!ay 1, 1903. 



Superintendent of Construction, 

c ir:_. U...-1J1_f-IT_\ 


:• L.-.ter.aent oi construction, 
TJ.S.Mint Building, Clew), 


Denver, Colorado. 


Sir: 


I enclose herewith, for your information and the files of 
your office , copy of a letter this day addressed to Mr. Janes 
A. UcQonigls, contractor for the construction of the building 
in your charge, relative to sample of California white pine, 
which letter explains itself. 


Respectfully, 



."ay 1, 1003. 


Ur. ?ar*» a. ifeConltflB, 

• y* "«» - 


I Jot* to aor-ciowladga tit* reoalj.t of your letter of the 
smh lnnUllt » Mwii M eowar, awr lo of California 

* lto :>lno B-.iU.utod for ac-proMd jj, oonnootlon with your o n- 
tnwst for ttm oonatruotion of the Uew United statoa Sint 
building at Jhttiror, Colorado, arri you or* adrlsod t!»t tJ» 
atdto ;>lne, an rayrewintod by t!i« an,.-lo, la rojootnd, tho 
cmin spearing to b* «woedli«ly aeonte and tho wood not 


In tiiia coinaotlon you are odrlaod that alnoo Ootobor 
SO, 1003, you Iwro baon In default, uador the Un« of your 
contract. In tho n Ualftaion of aonr-laa anl you aro rwj-.iaatad 
to «dri ok tH.o cfrioo at onoo of a>reaeona widoh would o.-o.-ato 
to relloro you froci the ponalty proeorlbod for ouch dofauit, aa, 
unlooa yon thoronrfOy aatltfy thla cfrioo In raeard Loreto, tfcn 
C^orinWant will, on tho 80th of Jny, bo dieted to dlao^n- 
tlmw lnmunoe of rouohere until you hare coddled fully 
with tho t«r«a of your ciitrnot ralnUrc to aai-s.loa. 

Honyootfully, 


SuporrialnB Arohlioot. 


o' 


pE>:VEi* wrv UXKT. 



Treasury department, 

^OFFICE OF THE SUPERVISING ARCHITECT. 


Inclosure 5317. 


Washington, Hay 1,1903. 



Superintendent of Construction, 
llew lint Building, 


Denv er,Colorado. 


Sir: 

I inclose herewith, for your information and the files of 
your office, a copy of Department lrtter of even date,accepting 
the proposal of S.Faith & company to deduct the sum of one hun¬ 
dred dollars (flOC.OO) from the amount to be paid them under 
their contraot for the mechanical equipment of the building in 
your charge, to substitute asphalted ast iron pipe, in lieu of 
uncoated pipe specified. 

The Disbursing Agent has been advised of this deduction. 



Respectfully, 


JSS 


A 



»*r l.itog. 




•r n . !>.M» 1 Bo., 

S<w *lnt uuii-une, 

or, Co lorot o . 


In via* of th. otatonoftt im rooot.-onditlwi oontalao* 
t to 1 * UW 0f %R * «•» «“*». **« fo Immm * Conotruo- 
\ U ° lrw **“* naM^c at Don*or f 0olorodo,ar.-. in tooorUno. 
«•- tn. -.p;ro* 1 or til* Mmmnn, row »ru*oai 0 r tho .... 

UW in n-iroor aocptoo to -Ortuoi tho rr of OHO toil*, ran 

• filler. 00) from tao Mount to bo **H jroo UMtor ronr oootMot.oatoC 

w ‘" '•“'•■ ■,l'»0*,for tho noohtniool oqulfmost Of tho trUi.Uv.on 
SMour.t of oub»Ut.tln< aothaltod otit iron,in lion or tho unoo.UC 
* Ml« I>p»0irl»4, a publto MljunoT roouirir-r tho obonro in t-no nK. 

I It lc tuidorotoM »!»1 «from that.thin '.cc -,t»noo la not to 
J tffoot trio tlao for tho ooopiotloi. of tho wort to ronlroO try tho 
'I ton O or ronr contract; that tho MM to oitlMul projirnoo to tor 
IM *11 rirhto of tao Unit-* (toto* taoeaondor; *r.t oltneot vrojn- 
4 <a on> *i.o, to tier on* til rich to of tho Valtot tutor aivinot t*o 

# Urotlou on tho oooi oxooo ton for tno faithful fulfil moot or t.l* 


Oontraot. 

riotto aohnoolo-C" tho roooljit or Utlo lottor, t oorr or 

«*•».... » 2i“KKT“'- 



latluc SooroUrr. 


j*PrKR,WW WKT. 



(yOKWAKPIBG) 


Treasury department, ¥hiJ 

OFFICE Of THE WJPERVI81NQ ARCHITECT. 

Washington, April 30, 1903. 


The Superintendent of Construction, 

T° U.S. Mint Building, 

Denver, Colorado. 

Oil's 

In reply to your letter of April 22nd,in reference 
to Us. motion of the furring for th. pUit.«d arch or- 
•r the entrance vestibule to oorridor in the building for 
ohloh you ere the Superintendent of Conetruotlon.you ere 
informed that there ere forwarded herewith two prints of 
drawing Bo.1*9.which,it is belleTod.wlll explain tho 
points in question. 

Attention is called to the fact that the soffit of 
arch is not paneled,hut that the wort leal faces are; also 
that these faces are over line of column at nock,and -ha 
this drawing supersedes drawing Ho.112 in this respeo.. 

Respectfully, 

Supervising Architect. 


Treasury Department, 


jgSVKR. New Hint. 


Office. Of IMI SUPERVISING ARCHITECT, 




Washington, Hay 1,1903. 


Superintendent of Construction, 
U.S.Uint (New), 

Denver, Colorado. 


Sir: 

your co«aaunioatlon of the 24 th ultimo is acknowledged, 
transmitting a connunioatlon addressed to the office under 
date of the 23rd ultimo, by Mecsrs.S.Faith and Company, con¬ 
tractors for the mechanical equipment, in relation to 
claim for delay, on account of the unfinished condition of 
work under the contract for the interior finish, *c.,at the 


building under your charge. 

The statements made in your letter and the enoloBU 
noted and you are requested to advise Uessrs.S.Faith and^Com- 
>nv all delays of the nature indicated will reoe 

- - -«- ——- 

of the contract bearing thereon. 

It la also desired that you keep reoord of the 
in order that you may be able to make 
tractors at 


, m , uMTUr >•* "* 

. — —— -" 



D3HVER, How Hint. May 1,1903. 


Supt.&c. 


cally In regard thereto, and if it le your judgment that some 
decided measures should be taken by the Department to pro¬ 
duo e better results, a recommendation should be mode by you 
covering this feature. 

Respeotfully, 


2?. 
jr 


Super*/!:'. ir 




OFFICE OF THE SUPERVISING ARCHITECT. 


Treasury Department. 


Washington, May 2, i 90 3. 



Superintendent of Construction, 
Kew Hint, 

Denver, Colorado. 


Sir: 


You are directed to obtain from Messrs. S.Paith ft Company 
contractors for the mechanical equipment at the building in 
y6ur charge, a proposal for supplying five tablets for the 
five fan motors constructed End supported similar to tablets 
required for pumps,etc., under paragraph #592 of the speci¬ 
fication governing their contract; the controlling rheostats, 
called for by paragraph #707 of the specification, are to be 
mounted on the new tablets, and new breakers and switches are 
to be furnished similar to those called for by paragraph #992 
mounted on the new boards above-referred to. Upon receipt of 
the proposal you are directed to forward it to this Office 
with your definite recommendation, upon receipt of which 
prompt action will be taken. 


Respectfully, 



. 



. 


F.B.W. c 

Treasury Department, fliu ) 

OFFICE OF THE SUPER VISING ARCHITECT, 

Washington, Hay 6, 1903. 


The Superintendent of Construction, 

U. S. Hint (nor), 

L ** Denver, Col. 

Sir: 

For your ir.fonsatlon find herewith copy of office letter 
of thio day, addreooed to S. Faith and Company, contractor* 
for the mechanical equipaent of the building for which you aro 
the Superintendent, advising then rolatlvo to approval of cer¬ 
tain pluablnc; samples, which will be forwarded to you to-day 
oy express, ehargeo prepaid. 


Respectfully, 


r 





. 

UBS 




Kira: 


?.42V Pc-.rsylvacla Aver.ue, 
Philadelphia, p u . 


Reforrliy to your letter or the 4th lnatect, advising the 
' I . ■ - : Ir ' , a;. I. ; - 

dt; t VO your contract for seeiiu.nl oel eqnlpnout of the S. 

VI , 

letter cf Hey 4, relative tc -i arplec rrr.tloncd 1= jour let¬ 
ter except tho jlop a laic trap standard, sad you aro noa advised 
of the approval of •3anltt3» non-syphonlng trap otenrterdo for 
olop o lake, as per oar pie, and braoe floor fiance o, aa por ,«»• 
pio riuiifiO oubalttod with trap standard, for hurra; conr.oo- 


tlono only. 

Plan,-oe for oounootlon- above the baaraor.t mu-, bo tapp¬ 
ed threaded for acre* oonucotiono to «ot. plplns- 

Approved or^lo, of trup otnndard and floor flanc. will 
be aent to the Superintendent of donation, with copy of 

thlo letter. 

Respectfully, 

J.K.TAO.OR 

(Sl£?‘O d ) 

SUperrlolue Arehlteot. 



DEtVER.HFOT MIHT. 


g Tlo 



OTTO or THC SUPERVISING ARCHITECT. 


Treasury Department, 


Washington, May 6, 1903. 



Superintendent of Construction. 
New Mint, 

Denver, Colorado. 


Sir: 


I have to acknowledge the receipt of your letter or the 
30th ultimo and, under separate cover, of the sonqile of Col¬ 
orado Portland cement, referred to therein, taken from mate¬ 
riel delivered on tho sito or the building in your charge, 
end you are advised that as the sample contains only one quart, 
it la difficult to make satisfactory tests with thio. amount, 
and you are directed to forward another sample, containing at 
least two (£) quarts, as soon as possible. 


Respectfully, 






dejver. p.o. 



eT ? 

Treasury Department, 
orrict or int supervising architect, ^ 


Washington, May 6, 1903. 


Inolosure No.9417. 


Mr. Lee Ullery, 

Superintendent of Construction, 

U. S. Mint (new), 

Denver, Colorado. 

Sir: 

There is inclosed herewith copy of letter this day 
addressed to the Custodian of the Post Office and Court House, 
Denver, Colorado, submitting a scheme by which additional space 
may be secured for tho post-office in that building, etc., and 
you are requested to call upon the Custodian and afford him 
such assistance as he may desire. 

Respectfully, 



jBJVBU P.O. 



Treasury Department, 

Office of IX SUPERVISING ARCHITECT. 

Washington, liny 6, 1905. 


Cuetodian, 

Pori Offieo and Court Houee, 

Denver, Colorado. 

Sir: . . 

Thio off loo la prepared to giro oonaiderafcian to certain 

change. in oa S is*«Tt«. «*J«* »• ^.ortaaatal approval, <* «* 
building in y-ur cuatody, and repair. inoidont tharoto. 

mo aohano in no- outli-d. -Hh ra*»«t that jou 
T«r nxi—-U-. -* *• ■“ *“ 

w of thl. «—»«*>«■ - “ “* 1 * t >“ *” “ 

-* *«. ■» < ^rr ^TZ 

rr^it - - 

current fiaoal yoor. .... floor, to 

It ia the j*»poaa to aouk* rocc 2-8, firrt tlo*. 

1 nrvi retail ot«c oaahior, financial clerk and book 
afcoloaal« «nd "Wl o^T . mdlim9 t .«» 

tW»r. ««l *• —‘O' ™" , re« 3 ««l *° «* 

a, „oud n~. »—" „ ™ . 

d«f »*— ® — 

- op *— *-« "T**ssrsr- - -*• 

,[ tho rom dloidod •*““ UuMllliC ■ F**“‘“ 

To ■*»» ^ to u» OAS"'" 1 - 


rcrra. P.O. 'JAY 6,1903. .CTSTODIUI, 


PICK 


On ths floor above, to floor mror the apace whore stair 
has boil r coo red and the room so secured to be subject to lator 

aool&uanta. 

In this connection attention is called to authority undor 
date of April 20th to oooopt the proposal of J. J. Bitter for 
planing neszanino floor in aonsp-order do ortoont, and in the 
event that the sucTPated echme no eta with approval, it *07 be 
'unnccoaeory to undertaJ* thia wart, and you are, therefore, 
ro ported to eutnit year rococnmdaticn and to otato rfwthor 
the Do art ywrt hoe boon ae yet oasaitted in any «y. 

Sosectfully, 

3uporrialnK Aroldtoct. 





TREASURY DEPARTMENT, 



KRC1.03URB 3709. 
70R»ARDr,:0. 


f.b.s. 


Washington, l!ay 4, 1903. 


The :;uporin*.ondont of Conotruotlon, 
jfc. 0. S. Hint (r.ov), 

Donver, Col. 

Sir; 

For your information find horewlth copy of offlo* letter of 
this date, addrosoOd to Kessrs. S. Palth and Conpany, contractors 
for mechanical equipment of the building for which you are the 
Superintendent or Conotruotlon, advising then relative to approval 
or rojectlon of pitching fixtures snd appliances whloh they desire 
to use In the work. 

The approved samples will be forwarded to you to-day, by ex¬ 
press, choree® prepaid. 


Respectfully, 


, L * 


j' 



deiivsi, r , ;, m . 


. . . 


, 

H487 Pennsylvania Aye., 

Philadelphia, Pa. 


I'eforrlnc to your oontract -or neekaslool oquipoent of tho 
. Foot r>frisc, Court ::onoa, Otc, Sun ProneIren, Cal., you 
j advi: oo of the approval of tho folioalns-iuuaoS pltc-Mntf flx- 
-oo and apylloueoa, oa per aaaplon lUhml-.toet 

Tfater Clooot 3o»l, 

n<%rmftnv' n *551511 


Water Clo 


^ony't 

, i „.„.t Soul, 1th well outlot: VToIff Unnufacturlns 
n < «y.'-'o "Sup<rlor r .phor. Jot*} 

to- clo jot Scot: Wol ff ■ aaufoaturii 
ro Info roof quartered oak no: t; 

- ter clooot Floor Finnse, for bao«er.t ©onnoctlnno only} 
' nolff annufaoturtns Coapony} 


Urinal Boult Wolff LonufUcturlns Coop any, ‘Syphon Jot«j 
Ui-lnol wooto Oonnootlon Plttlngot Wolff U*nufooturlt£ Co.} 

sinks Wolff Manufacturing Company, Claeo ’A". >'««*» . 
Slop c#la i n jvioxod, in- Ido a:.'; outoide, and nvod with 
b ratio nick el-plot od rlu*hg rim 
Stt-olnor for olop olnki Wolff Lanufaoturin* Ccnpany; 

nooLlnatlor. F-uoet and Connootlom for olop oink iexoapt 
0OCt 1 that look oh told 6 ato yulvo. arnot 00 p.ovldod In .ap¬ 
ply conacotlono): Wolff Knnufaoturlnt; Cooper.y| 

Lavatory Boult Wolff lianufacturlnt- Company; 


.iCTSfwJB'&.'SS JSSrjJ*' *"•• nmi “" 

and 2* fn r thr flra-fa i,! 0 ^ 0 f 1111 two ** , “ al n lavatorio* 

^oublo coat iloolC! Wolff Manufacturm*: Cdapony, 
aurrop fop Water Clonot Doopt Wolff Banafeoturlne Conpanyj 
Fluehlng Valve fer Water Closet: Wolff fanafocturlni: Co.| 
Flushing Valve fer Urinal: welff JKnufaeturlne ooaponys 

Vj.uabln, Valve for Slop Sink: Wolff Msnafaetnrlns Company; 
All fl; :.lno V Ivoe r-r.ilhod, hovever, aro subject 
to the cucnmtoo required by rnracroihs 10*, 103, arid 
104 of - "Cl Iciilon, ..... m-. oe provided si lb fla¬ 
ir, bed brans, ho vli; nickel-plstort 'ar.ileo, porrr.r.ont- 
ly e ..-tcned tc the operating -uvers ua roqui-.-od by 
n" rnrrapb 00 of si eelfloc-.lon, end a rlclohad bra;a, 
r.lcfcel-plntod grow* Jtlnt union euat also be provide* 
on the supply ccr.r.eetlrr. to r-.ch .-u.Mng Volvo oo- 
tSeen tho fluehing valvo and cut-off v lve, to required 
by «anicrnph ’-<>3 of spool flection. 

ttiawtor—* outellt#d bJr ,0 ’ or * : • uJoc ‘ e,, 

p the reason, heroin., ft.r stat.d. and you are re^toa t, sub- 

t natlofootory o«^~ tI>clr 

- _ Vnuaat: Wolff Uunufaoturlns cosspany, 
Self-Cloeln,- ::.jee dee not operate 

oFcra ^ d 'tSe of f*«*‘» teT * *“ ,r 

t0 *’ ‘ cot borne of required thlok- 

SS«i" .. braee 

elated Floor and 1« of .poolfloatlon, 





I 


®* F'.lth and Oo., JCay 4, 1*01. 


r*r. 3- 


You .iro ruquoctod to furr.lali 01x41X00 of the rolloHin«-nnBed 
odt itJonol u^plltuxoo, etc., au requlrod by paragraph 

29 G or epoolficutlon: 

1 t*if close. "loor Pirjis® -V noroti Jointed oennoctious 

Hon-f.:'p3iOttliic Trap St-iidard Cor mloi oinks 
Toilet pnyer doldor| 




Piro ::ooo nool or Raekj 
Piro Hoses 

One coKjiieti 

oxp..lcl 1 

Or Angle Fio tOi.iac for •--ter do-at partitions 
One sooieot Fastening Cor uator dooot partition; 
One lilntio ror wutor oloaat doors 
One Bolt SCO Stop Tor autar olooot doors 


ator pll>0, ’Standard* 
r E 3 !ran1 red wreucht iron 


iij rorad aaaplao will bo oont to the Superintendent of Oon- 

0 yon, by oxprass, collect 


Supervising Aroiiii 



DEm^NEW MINT. 


Treasury Department, 

rr <* c* 1W SUPERV1SINQ ARCHITECT. 




Paahlngton, May 5, 1903. 


Superintendent, of Construction, 
Mint Building, 


Sir:- 


Denver, Colorado. 


I have to advise you that a request has this day 
been nade for a remittance to the Disbursing Agent of the 

building in your charge, in the sum of.$40,000.00, 

Tinder his near bond approved May 1, 1903, from the appro¬ 
priation for ’Mint Building, Denver, Colorado/ to enable 
him to make payment of authorized expenditures. 

Respectfully, 

Chief Executive Officer? 


©tficc 0t (Custodian 


U 8. COURT HOUSE AKD POST OFFICE, 
Pueblo,Colo,,Vay 7,1903. 


Hr. Lee Ullery, 

Sup't of Construction, 

U.S.Mint Building, Denver Colo. 

Dear "ir:-- 

Your communication of 6th inst. at head; I enclose herewith the 
bill of particulars referred to, and have to report that ’he work of 
The Piper Bros. Co. will be completed by the end of this month, but 
that they do not expect final inspection until the lawn has been given 
time to show whether the work has been successful as to the re-sod¬ 
ding. Probably the first week in June is as early as it would be pos¬ 
sible to judge of the quality of the lawn improvements. 


Respectfully, 



" THE WESTERN UNION TELEGRAPH COMPANY. 

INCORPORATE - 

23,000 OFFICES IN AMERICA. - 


ivsast^snrsi. 


' CABLE SERVICE TO ALL THE WORLD. 


RECEIVED It 1114 to llll 17th St., OonYir, Colo. 

640 CH BT N 27 Pd .C-ovt. 

ChicacOiMey 13 

Mr.Lee 



Wi 


Supt of Construction U 8Wnt Bide* Denver, Col. 
loach csss postponed Do not cane until further notice. 

S H Bethea, 


United States Attorney 




DEICER,raw MOT, 


62. 



Treasury Department, 

Orr«« or rwt SUPERVISING ARCHITECT. 

Washington, May 11, 1903, 



Superintendent of Construction. 
New Hint, 

Denver, Colorado, 


Sir: 


You are directed to obtain from the electrical contractors 
at the building in your charge a proposal for the supply and 
installation of a 1 l/4" conduit with #4 B. * S. gauge con¬ 
ductor running from Junction box A-8 on power circuit #18, 
draving E.W.89, in floor construction, a distance of about 
14’0" north, then down on east face of wall between heater 
and engine rooms to a point about 5'6" above heater room 
floor, and forward it to this Office with your definite re¬ 
commendation. 


Respectfully, 



DENVER HOT MKT. 



IPOOTARDIHO. Treasury department. 

INCLOSUEE 4234<EFlce OS THSeURERVISINO ARCHITECT. 


6 3 


Superintendent of Conetructlcn. 
Hew Mint Building, 

Denver, Colorado. 


Her Mint Building, 


Washington, May 14 , l 90 3. 



Sir: 


I Inclose herewith, for your lnforsmtlon and the flies 
of yoir office, a copy of Department letter of even dote, ac- 
copting the proposal of Messrs. S.Walth * Company, the con¬ 
tractors for the nechanloal equipment of the building In your 
charge, to make certain substitution of air compressors,etc., 
without additional cost to the Qovernment, all as stated In 
detail In said letter of acceptance, and there Is forwarded 
you, under separate cover, a copy of drawings Kos. H-203 and 
H-204, for the files of your office and your guidance In ac¬ 
cepting the work. 

Respectfully, 



t 


70CTAPH1M. 


’»Ith * conyony, 

- . . 

•a.or, QolOrode. 


In »|a* of tho (Oblto outeonoy »Meh roqoiroo «ho 
l*iodfat« r.rformno. of th. .orb, your pr.ro.ol «*'-•* 11 

_. unto. olthout additional 


‘ 1903, 


n horoby aeooptod. 


oubotltuto, without additional 
,r your oontraot, dntod ku ryiot 9, 
190*,for th. —hanioul <* — ** B “ ll<Mnr a * 

n^v-r. Colorado. t». etort- ">». a,r 

. m If mi of '.bo Stllluoll-*** 1 * 0 ' * 

with oflont chain drlro. In M 

. -r^,r»»ooro, arpror^ by »T»rt=>ent lot 

r^rrz: zzj~ - -«— 

not bo nodo, oil oo »o< - ^ dri . ulBC , .ubnltto* 

olfiootlon ott-hod th * r *“* ^ ricjft<m Ur 0OB |.roroor hatU. 
* „ » 
boon clron Off 1 ” ^ #lr t _„ w hou ,o rum* ,m4 

o,r —r—r - H-BOd. Ono o. W - — * 

Olr rrooauro '.aab,ote..m „„ ^ b , t . 

dro-la«» *• f«"» r4 * 41 5r ° U * . k „ moo of bio offloo 

-.. 

“ “• 

. ,h. 0<wXot‘« of '*• m ' ir ' 

. til# *® . „ 

- 


.lthout 



iiptt. CT n- - -" v n.uo„.WM»«. ».TMW a ^— 

pr.lv.f. «*.. •' 

„« .l. M «... « >“ *“ 

wto ., .» « «“ “»* *“ 

fuimiwnt of tho ooutroet. 

P W«« promptly ** "•** ° f * 

. co. or «i* -U - - tM 8up,rlnt *“ lent ° 

Conotruotlon. for hie information. 

Boapootfulixi 


A.olatant Saorotary. 


i£TR 






(COPY) 


Letter head of S. Paith & conpany. 


Philadelphia, Kay 11 , isos, 
"pacifications covering the two 9 x 5$ x 9 Clayton duplex 
notor driven air oripressors for the Denver ’ int, Denver, Colo. 
The compressors are to be of the Duples type having 
9* Low pressure air cylinder 


5$* high pressure air cylinder, all of 9* stroxe, mounted on 
a bedplate extended to reoeive raptor. All castin kb to be made of 
alose grained gray iron and well finished. The connection be¬ 


tween motor drive to be made of special gears. The detail construc¬ 
tion ie as follows: 

The 9* piston hae four east iron bacXing rings Bprung in. 

The Piston consists or body, bull ring and follower and four 
cast iron backing rings, which are turned 5*- and pre-sed against 
the oviinder wall of two east iron spring rings. The Sow pressur 
discharge and suction valves are hard rubber faced and are of ^ 
flat disc. type. The valve seats are of bronse and screwed 
the decX on a fine taper thread, maxing the maximum 
ance at the end of the cylinder. The height preset «*>har* 
and suction valves are conical and mad, of bronse, ** 

their seats- The high pressure air cylinder is ^^ 

w diameter of the main ohaft is 2*’. 

5* x orosshead pins being two pins ' ** * 


TREA8URY DEPARTMENT, 
OFFICE OP THE SUPERVISING ARCHITECT, 



' , 



Washington, May 13, 1903. 


BI'a.OSURE 3733. 


The Superintendent of Construction, 
U. S. Mint (New), 

Denver, Col. 


Sir: 


For your information find herewith copy of office letter of 
this date, addressed to Messrs. S. Faith and Company, contractors 
for the mechanical equipment of the building for shlch you are 
the Superintendent of Construction, relative to soapstone sinks 
to be supplied under said contract. 


Respectfully, 


S' 



/ 




H, 1003. 


U#oar - n - Mth and 

-^■7 ronnoylvanio Avenue, 

frli.lade.pma, pa. 

Sira: 

il ° 1 ' lyln<E l ° J0Ur l0tt - « «*• ^th Instant, relative te 
—.,tono ei.*e to uo yoUr oontnMjt for neoh>|i _ 

: ' " • '^W ltawr , e o 1(iWlB 

- v l.e u taut tM. ome. bus no detail drawing or out , #f the 
•r«cia. slu*. recurred, but the eo.orlption or .aid elnx. l n 
i^rupua bd* to bdO or tuo speolrtoatlon governing the work 

euuuu io be aiuilalentiy uloar to cnubro yeu to solid eane ln 
u sutloi..atory nunnor. 

In -xla.tloi. to the uesoriptlon rcrorred to, you ,.ro ad- 
Vreea t.*ut the bottoei or each o;' the soupstouo sinks should bo 
Or.^it-J dialled, so -o to drain towi.rdo the waste outiot. 

Respectfully, 

(Sjenod) J. K. SAYLOR 

Supervising Architect. 


Treasury Department, 

OPPICE Of THE SUPERVISING ARCHITECT, 


6S- 


Washington, Hay 13, 1903, 

Superintendent of Construction, 

Hew Hint, 

Denver, Colorado. 

Sir: 

You are directed to obtain from the contractor for the 
mechanical equipment for the building In your charge, a pro¬ 
posal for the supply and Installation of two B" vibrating elec¬ 
tric gonge with three push bottons, .Ire tubing,etc., and a 
battery of four Leclanche type cells for the bell at front 
entrance, and eight cells for bell at bock entrance, or a 
sufficient number of cello for the satisfactory operation of 
each bell. Gongs to be highly polished, other parts neatly- 
finished In black enamel, and the bells t 
pitch. She push bottons t 

ished in bronse; the button at front entrance to be placed o 
nest side of doorway on outer granite reveal, 
at back door there must be two buttons, c 
side, and one at east entrance of alley, 

* above grade. The bell for 

■ above floor In northwest 
i bell for rear 

placed on east side of doorway and about 8'0- 
Battery for bell at front entrance to be placed 
i room; and for the bell a* 

, be placed In a neat wood case c 
nei ,r bell. Wire. In the building to be r 


9 be of different 
9 be of ornamental design and fln- 


7or the gong 


i north side of 


gateway, and placed about 8'0« « 
front entrance to be placed about 10'0- « 
comer of entrance hall and back of column; « 

entrance to 

above floor. 

on a shelf in «*•••* of Crier's 
back entrance, 
of corridor ani 


i south wall 



in tubing and ft-on button at alloy gate in otoel conduit prop- 
•rly protected from corrosion. Upon receipt of said proposal, 
you are directed to forward it to this Office with your def¬ 
inite recommendation. 


Respectfully, 



3TTR 


DEKVXR, I ZXI 12HT. 



2700. 

FOKHARDIHG. 


TREA8URY DEPARTMENT, 

OFFICE OF THE SUPERVISING ARCHITECT. 


Washington, May 14, 1903. 


The Superintendent of Conatructlon, 

U. S. umt (new), 

Denver, Col. 

Sirs 

For your Information rind herewith copy of office letter 
of this dato, addrossed to Jleoors. S. Faith and Company, oon- 
tmetoro for the mechanical equipment of the building for 
which you are the Superintendent of Construction, advising 
them rolatlve to approval or rejection of certain electrical 
•es ami materials which they desire to use in the work. 
The approved couples (4) will bo forwarded to you to-day, 
by express, charges prepaid. 


Respectfully, 



. 


. 


S, Kocsro. Fulth cud Coupuny, 

“■** 7 i *«nj la yivanla Ave., 

i I PhiAedelphla, Pa. 

^ l Sira! 

•ccoipi is actaowledeed or your lot tor of the nth Instant, 
[1 forwenting for oouaideratipn certain n>u«>loc incident to elee- 
L | trlcu- jorlc under your contract for swcjmnicaj. oqulpnent or the 
“• • **nt !"“»). dower, Uol., and you are adrlcod that the 
I ruo-L-o/lng J.iuaoc sustain are uiprorod! 

Uciilnc outlet bsx; 

Pint. '' ' "■’■’-let :tnj 



^ ^ ’ JC --oviiq^-nuBed sanpAoo aro rejooted, Tor tho reasons 


Floor uox: e_ inferior wortaanahipj 
Vault ro oopvac <•; defective and laeaaplote. 

fflio rejected auspice will ao rotarsiod to you hy oxproes, 
r^eu oolloot, and you *r> roquos'-cc :r .vaalt cow. . sal- 

•a-v.ploe fully in accordance with spooiflottion roqulrocents. 

rite opprovod ensploo will bo cent to the Superintendent at 

bull'll"fi. *ltl» ““Py ° r tM * lett ® r ‘ 

Reapoctfully, 

J. K: TAVLOR 

Supervising Arch- -cat. 


(Signed) 



printed hbuhwo. 



Philadelphia, May 16th,1903. 


Superintendent of Construction, 


Tfew Mint, Denver, Colo. 

Slr:- 


»fe propose to furnish in connection with our contract for 
the Mechanical Equlpnent for the U.S.Mln* (Hew), Denver, Colorado, five 
j lets for the five fan notors const meted and supported sinllar to 



•Ilia's required for pimps,etc., under paragraph #692 of the specifica¬ 
tion governing the above contract. The controlling rheostats,called 
for by paragraph #707 of the specifications,are to be mounted on the 
new tablets, and new breakers and switches are to be furnished sinllar 
to those called for by paragraph 592 nounted on the new boards above 
referrei 1 to,for the sun of Plve hundred and fifty Dollars ($ 590 . ). The 
lost rune nt s called for are of a high grade and require special, work. 


Respectfully, 

(Signed ) S.Taith * Co. 




Superintendent of 


Conotruotlon.Hlnt Building, 

Donter, Colo. 


Sirs- 


I horoby propose to renew. tho louwres and put ta place tho 
•huttoro. aeohanlsa fa. and additional cutter, of skylight of th. 
Mint Building In thlo olty In aooordanoo with drawing Ko. ISO and 
and your latter of Now. 3#th, 1902 for tho aua of one thousand 
throe hundred eighty flwe (*13fi8.00) Dollars. 








Contractor. 


6 




Hr. Las tTJleryf 

Snpt. of Construction, Mint Building, 
Denyor, Colo. 


May 3Xnd, 


I hereby propone to exoavate for and put In plaoe the extra 
depth of concrete foundations under ehlimey* and ooZutms In the 
Mint. Building In this city as ’’equested by your letter of the 12th 


instant for Fifty (MO.00) Dollars. 




Contraotor. 


Hay ,;Knd, 


Mr. Ullery, 

Supt. of Construction, Mint Buildinc. 

Denwer, Colo. 

Slrs- 

1 hereby propose to put In place the double terra cotta par¬ 
tition In basenent between ooluons Jfos. 4 and 5 of the Mint Build 
Ing In this city as requested In your letter of the 17th ultlmofo 
thirty throe ($33.00) Dollars. 



7 / 


Hr. Lee Ullery, 

Supt. of Construction, Mint Bulldlne, 
iJOnTur, Colo. 

llrs- 

1 horoby propose to furnish and put In place ths three ree¬ 
nters In furred callings of the Purnlce and Acid Laboratory room 
of the Mint Building In this elty as requested in your letter of 
the 2nd ultimo, for ths sun of Sixty nine ($6b.OO) Dollars. 





. 7.«« raiery, 

Supt. of Construction, Mint Building, 
Denver, Colo. 


1 hereby propose to put In plsoe the plonk walks, plotfonss 
*e. end prepare the openings In the to nr* entts partitions shove 
furred ceilings of first and second stories oi the Mint l»U«lw 
in this city in accordance with your letter of the 13th. instant 
and blue print. Bos. 1 and 3» for the sun ef three hundred(*500.00 


Contractor. 



TREASURY DEPARTMENT 


Washington May 20,1903. 


Superintendent of conetructlor.. 
Sew Mint Building, 

Denver,Colorado. 


I lnoloee herewith, for v 0 ur Information and the files 
of your office, a oopy of a letter of even date.whleh espiama 
Itself, addressed to the oontraotor for the ocmplotlon of the 
building in your charg*, relative to his default In tno mat -er of 
submission of samples reared, and you are directed to suspend 
the issuance of voucher, to him for payment, on account of the 
some, until receipt of further instruction, from this office. 
jgfi' Respectfully, 


Jptvm nvf ttJKT. 


utr ao ( i90f. 


Ir. Janss A.acwoiUeie, 

of Ruporlntondantoe Construction ,Iw Mint Buildup, 

Densor,Colorado. 

5--: 

Hof rrlnjt to or.ios lettar Vo rou of tu# lot lnstant,relatl*a 
|o your dor cult in the ratter of easplea required in oonneetion 
Ht.i four ooi it mot for the ooRplotlon or the no* Mint Buildinf at 
lenver, Colorado, and your latter or tno 14th Instant, you aro 
tftleed that tho Superintendent of Construction has boon directed 
k suspend tn« Istuenoo of vouoher* to you for payment* on ao- 
louni of the »orfc d irlr.f such time as tha default oontlnusa. 

Kespeot fully. 


Supsrvlslnr Arohltsot, 



DZKVTP,NCT WIN*. 


| Inelosure 4836. 


TREASURY DEPARTMENT 

WASHINGTON May 22,1903.. 

ft 


Superintendent of Construction, 

How Mint Building, 

Denver,Colorado. 

Sir: 

1 Inclose herewith, for your lnfortation and tho fllea of 
your offloe, a copy of a letter of ewer, date,addressed to the 
eontraotora for tho vaults for tho building In your oharge, 
rel'tlve to the decoration on the vault doors, which letter ex¬ 
plains itself. 


Respeotfuiiy, 



I'-'T. 


* i»ook coipnar* 

f ua 1.0.1) OHlo. 

.. fjr-ir. lo your eontmt Tor lJin Teultn for tno 

r.,n»nr,<'olorndo, nnrf to Urn ro-uir«*ont of Urn m«l* 
fir • . .-.irtnlii orr.nrontnl polntlnp on the y«a.t doom,you 

l ,1 - drawing* »no* tne fnoo of Mo 4oor» no 

:v*or» with roohanloi*, tt In th«r ohould no*, bn 

c . ., »ui otriung or point* •< ini, nnl you wro tlwrororo 

• , tc oubiilt ft j^ponnl to fwilnb, in Uou of tho paintod 
■ ...I, two oxidlnnd aurar vlnoquo* on the two tour ooovero 
or „, c n ioor, to. *l*OQui* -to no** In otrong *ollof Mo nooln of 
tr.T uni too **«'«•> »nd tno U.*. Treasury so; nrtront, on »no»n by 
rrftwv -• 4UMMM* '.>r<rwltlu Thn all*.r ohould bo not l«*r 


thftP. 1 

faster 


1 / 82 * tntnfc) ond 

® nineB upon pooilpt or your proioool tno eaao 



end with conooaled 




- Tons' oon» Ido rot ion. 


Koopnnuuiir, 


Supurvioing Arohiioc 




treasury department 


WASHINGTON 


wperlntor.dent of Construction 
, Hot Mint Building, ' 

Denver,Colorado, 
nr: 


1 hare to adri.c you that your suggestion a. to the fi 00: 
«f the two refinery room. in the second .tory of t h . building 
vour charge, contained in your letter of the isth instant, 
•pprovediand you are.therefore, requested to obtain from Mr.Ja 
k.KoOoslgle, the contractor for the completion of the building 
• proposal to substitute hard Alberene stone, in lieu or the 
Ptnite specified,for the floors of these two rooKo.aad, also, 
tie base in the laboratories, and forward tho sere to this Offl 
with 7our derinlte recorr endstIon. 

Bospeotfully, 


its 



7oi ^ 





jjxhver -ikw in xt. 




TREASURY DEPARTMENT 


WASHINGTON ,ltoy 25, 190 3 t 


Superintend ant of Construction. 
New Mint, 

Denver, Colorado. 


Ns* ’lint, 


I have to acknowledge the receipt of your letter of the 
19th instant and you are directed to obtain from the contractor, 
a proposal for terra cotta fireproofing over vault B-C in 
the building in your charge, and forward it to this Office 
with your definite roconmendatlon. 


Respectfully, 





(JORMBDIHO) 


TREASURY 


P.B.T. 

&<uo 

DEPARTMENT 


WASHINGTON Ksy 27, 1903. 


the Superintendent of Construction, 

United States Hint Building, 

Denver,Colorado. 

Sirs 

The Office is in receipt of your letter of the 18th 
Instant,and,in accordance with the request therein con¬ 
tained,there has this day been foiwerded you,under sepa¬ 
rate cover,one print of drawing Ho. 140 for the building 
of which you are the Superintendent of Construction. 
Respectfully, 

B. 




TREASURY DEPARTMENT 



WASHINGTON U 



I inclose herewith, for your lnfonaation and the files of 
Tour office, a oopy of Department letter of even date, accepting 
the proposal of James A.UcOonlgle.as an addition to his contract 
for the oorpletlon of the building in your charge, in amount 
thirty-three dollars (♦33.00), to place a double 4* terra cotta 
partition in the baoenent,between oolunne ♦ and 5, as stated In 
the said acceptance. 

You are hereby authorized to oertify end letue vouchers 
or. account of the work, as required by the terra of the eontraot 
ana the printed ’Instructlor.o to Superintendents*, payment of 
whioh vouchers the Disbursing Agent has been authorised to rake 
fror. the appropriation for Mint Building,Denver,Colorado. 

Bospectfuily, 


► 




■MM Ml I*T. 


1 rooo:.-oMoilcn oc.tolnod 


Of tno cr.« mutant, rror tho iuporlntonioM or oon- 
** **“* iculldinc atbonpoijOolorarto,, your 

a,of tho *«•« dato,wrltt«n st sanror,Colorado, in 
thlrlr-thmo dollar. ((33.00), lo h robr aocoptod 
jlne« a Aou lo 4* torro cot l* portmon In baaoasont, bo- 
ooinwso 4 and 5, •• do.orlbod In tho BuporlntoMont*. 

- to you «r tho ITth Inntant, • publle orlronor rmjulrlr.* 
>om,»!iieh la to bo conrldorod •» «n addition to rour oon- 
,, *ato1 Aucuat #3,1908, for Vio oooplotion of trio bull'In*. 
It lo unioratood and atrood that tMi aoc.ptano o U not 
I 1 * Offoot tno tlso for tho oonplotlon or tho «or*. *o roqairod 
jkf tho torr* of rour oontroot; tnot tho oaaio lo without proju- 
to ,nr and Hi rlTitw of tho Onltod «.to- tnorocndor; and 
.Unt pr-judloo.aloo, to anr and .11 rlfht. of tho Unitod 
to. oBolnot th. *urotl«« on tho bond orooutod for tho foithfhl 
tsont Of tho eontmot. 


lotlng loerotary. 




nar um. 

, 4693. TREASURY DEPARTMENT y 

WASHINGTON V&y 28, 1903. 


Superintendent of Construction, 
Kew Hint, 

Denver, Colorado. 


1 inclose herewith, for your Information and the files 
cf your office, a copy of a letter this day addressed to the 
contractor for the construction of the building In your charge, 
and the samples of oak and pine, mentioned therein as being 
approved, are for.arded you, under separate cover, being for 
the files of your office and your guidance In accepting the 
eork. 

Respectfully, 

Acting supervising Architect . 





'• " , 2 0 . 


•jssrs JTW MWT. 


13-,.* r.oe A. 'toOonlcl*, 

T,e.ivenuorth, Kar.aae. 

lirt 

RefBrrlnt; to your letter or the 14th 1 n «t ant ,.ul»lt ting 
Moplos for approval In oon .otlon with your contract for tho 
e«of th. How irint bulldlnc at Denver, Colorado, you 
aro advised that tho following, as ropresanted by tho aaaploa, 
or* approved as to quality of wood and color of rlnlsh. It 
bolng understood that all finish Is to bo appllad la *rlot 
accordance with tho roqulrsnonts of tho spool float loa, ana tho 
caaplsa forwardod to tho auporlntenoent of Construction for 
tho files of hie offlo* hU tuld<a>oo In aoeoptlnc the 
*ort,tUi 

White oak. 

Hard pine. 

Respectfully, 


Actiac suponrl.lac Arehltoot. 


2K7/ imir. 



F.B.i?. 

jfoO 

TREASURY DEPARTMENT 

Washington Hay 20, 1903. 


Rio Superintendent of Conetruetion, 

0. S. Hint (new), 

Denver, Col. 

Sir: 

For your infornntion find herewith copy of office letter 
of thio dote, addressed to Messrs. S. ?aith and Company, con¬ 
tractors for mechanical equipment of the building for which 
the Superintendent of Construction, approving certain 
plumbing saiqplas (waste piping, and floor and nail plates) 

forwarded to you to-day, by mail, under separate 


which will b 
cover. 


Respectfully, 


Acting Supervising Architect. 



rcnr laur. 
Ecra 


p.n.w. 


* r -ay an, 2903. 


Kessra. S. Vaith and Oonpar.y, 

?4S7 Pennsylvania Avenue, 

P Philadelphia, T>a, 

Sirs* 


Seferrlr.c to your contract for aeohonloal equipaor.t of the 

' ' 

tols nasples rtbsiitted by you .lthovt letter, and you arc ad¬ 
vised a-, -ollewat 


A;rrov&l la hereby ci^cn t? bra*.* nlc’-rel-pUted piping 
' astej, «n« a-.at brnir nickel-: - ! ted floor tmd veil .: too, aa 
per itjrtou oubnlttod. 


ftrqple self-closing fftucet la rojeeted, for the reason* 
^reir.-ifto,. , { VC ),. The j>rlr.clp?o of the f r-ooi to 1 tllftetwy, 
b "- the construction lr defective et#thr • riiGwlng-nnned points: 

1, Tied handle It defectlvo In :lnlab, oral not proporly 
fitted and secured to the .-.tons 


_^ __j jia:dlo in too light a pattorn, 

and f ore le not thread enough on the bofy of faucet to 
uueuro thlo cap proporly In plaoo whoa the handle le 

turned to the left; 

. fue Joint tn body of faucet oho-.Od bo a era™;* “f 0 ® 
Joint, 00 that faucet can be token api.rt roacllj .#r ro 

poire. 


Saaple of l-l/d« dlar-otor braes tubing In »leo rojeotod, a* 
tu blRg of that gauge Is required. 


“* •“» 1 " <-“• »>■«« »« , 

rfU M ««.t to tf SutcrlntotidMtir -'onotreo,, ^“too) 

leg) will bo l-oturuod to you iw.vw- ._ u °“ 

■ Or okppobs, Charge, eMleo*. 

“ r° rt roi: '“ c: - toa tc acteit ~ . .S'ZZ 

a^ic or ~ir-oio.it* *»•«. to** « th p n 

° U - la<1 1;<Ci * 8 v«wlMotion * ^ 

iioo -uttor of lx..- 4th. 

Hcoycotfullj 


(Signed) 


•K.IAYLor 

nporrlolnj Architect. 




TREASURY DEPARTMENT 



Washington Hay 26, 1903 . 


■jfei& 


Superintendent of Construction, 
Hew Hint, 

Denver, Colorado. 


Sin 


I have to acknowledge the receipt of ycur letter of the 
21st instant, lr. which you suggest that It Is not necessary 
to place asphalt .required by the contract of HT. Janes A.11c 
Qonlgle for the completion of the building lr. your charge,for 
retaining wall on south of lot, which you state will be built 
of concrete, and you are advised that after careful considera¬ 
tion It Is deened best to require the contractor to perform 
the work an required by the specification. 


Respectfully, 




Acting Supervising Architect. 
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